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GENERAL VIEW OF DESTRUCTOR BUILDING 


HE following report, made a few days ago by J. T. 

Fetherston, Superintendent of Street Cleaning 
of the Borough of Richmond, New York (Staten Is- 
land) to Louis L. Tribus, Commissioner of Public 
Works, is of the greatest interest to all who are study- 
ing the problem of city refuse disposal. In our issue of 
December 5, 1906, we published a description of the 


investigations made preliminary to constructing the plant 
referred to in this report, together with an abstract of 
This report gives the latest informa- 
tion available concerning this very important plant. 

On account of the numerous requests for information 
concerning the new refuse destructor at West New 


the specifications. 





3righton, New York City, and for purposes of record, 
it seems advisable at this time to summarize the main 
factors which led to the erection of the new plant; to 
describe its general construction and to give the results 
of the official acceptance tests, in so far as these data 
may be of interest not only to the citizens of this Bo- 
rough, but also to officials in other cities concerned with 
the problem of municipal refuse disposal. 
HISTORICAL 

In 1904 it became fully evident that a change was 
necessary from the then existing method of refuse dis- 
posal. A plan was devised to meet the local conditions 
by the establishment of one garbage crematory in an 
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isolated location, transportation to be by existing electric 
or steam railway lines from central receiving stations, 
located in the populous districts. This project was care- 
fully considered, and a contract advertised. 

One bid was received, amounting to $1.25 per ton for 
refuse transportation. As the.city proposed to provide 
land and erect buildings at the central receiving stations, 
and the bidder furnished only a portion of the equip- 
ment, the price demanded was deemed exorbitant and 
the contract was disapproved. Later attempts in con- 
sultation with officials of the transportation companies 
to obtain a lower price failed and the project was finally 
abandoned. 

At this time (1904), it was the general practice in the 
larger American cities to treat garbage by the reduc- 
tion process, recover valuable by-products and use the 
ashes, rubbish and street sweepings for filling low-lying 
land. The picking or trimming of the different classes 
of refuse to recover valuable articles was more or less 
general, and in some cities, notably New York, Boston 
and Buffalo, rubbish remaining after sorting was burned 
in an incinerator. This method was not suited to Rich- 
mond Borough because of the small population (80,000) 
scattered over an area of 57 square miles. In many 
of the smaller cities of this country, as well as in this 
3orough, garbage was being separated from other solid 
wastes and cremated. Garbage furnaces had been built 
at New Brighton and West New Brighton, and the lat- 
ter continued in service until superseded by the new de- 
structofr. 

After a general review of the known methods of ref- 
use disposal, it appeared that by mixing all household 
refuse (ashes, garbage and rubbish) together and burn- 
ing it in a so-called destructor, following the method 
developed in Great Britain, this system might best meet 
the local situation, provided complete combustion of the 
organic wastes could be attained. The existing in- 
formation, both general and local, concerning the char- 
acter of refuse proved insufficient to determine the prob- 
able success of this method, so it was deemed advisable 
to make thorough analyses, calorific tests and practical 
experiments. During 1904, 1905 and 1906, local experi- 
mental data were accumulated (see MUNICIPAL JOURNAL 
AND ENGINEER for December 5, 1906) and forty de- 
structor installations were examined in Great Britain. 
The information thus obtained resulted in the request for 
bids based upon a contract, specification and general plan 
for a mixed refuse destructor to serve one district at 
West New Brighton. Bids for the furnaces, etc., were 
opened in December of 1906, and a type of destructor 
was selected after detailed analyses of the proposals. 
A separate contract for the foundations, building, run- 
way and chimney of the new plant was afterward en- 
tered upon, and construction work began in June of 
1907. The whole installation was completed and drying 
fires started in the furnaces during March, 1908. In 
May, 1908, a test covering the period of two weeks was 
carried out to determine the adequacy and sufficiency of 
the furnace contractor’s guarantees. 
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The foregoing facts have also been published at some 
length in the engineering journals; in a paper presented 
before the American Society of Civil Engineers in De- 
cember, 1907, and in another before the Society of 
Chemical Industry in March, 1908. 
LocaTION OF THE NEw DESTRUCTOR 

While two destructors were recommended for early 
construction in the original report, it was decided to 
erect the first plant at West New Brighton. This dis- 
trict contains a population of about 26,000 people and 
covers some 4,800 acres. Land was purchased on the 
north side of Richmond Terrace at the foot of Taylor 
street, West New Brighton, about midway between the 
extreme ends of the district and somewhat north of the 
central portion, on the borders of the Kill von Kull 
(tidal). From southeast to southwest, the adjoining 
section is mainly residential, while in other directions 
the properties are used for industrial purposes. Vigor- 
ous protests were made before construction by house- 
holders living in the neighborhood of the proposed plant, 
but as no more suitable site could be obtained it was 
decided to proceed with the original plans. That the 
opposition to the erection of the destructor was mainly 
sentimental has been demonstrated since the plant was 
started operating in March of this year, as no com- 
plaints of nuisance have been received by either the De- 
partment of Health or this office. The nearest living 
apartment is located about 200 feet away from the de- 
structor building. 

STRUCTURAL WorRK 

The building, runway and chimney are built on a 
marsh containing from 18 to 20 feet of soft mud, over- 
lying a firm sand foundation. The price of various 
building materials at the time the plans were drawn for 
the structural work indicated that reinforced concrete 
would best meet the conditions at the site. In order to 
provide a working platform for a pile driver, a mat- 
tress of mixed ashes and rubbish was placed over the 
marsh and served acceptably for this purpose. Piles 
were of the built-in-place reinforced concrete type. A 
stout hollow steel shell with a detachable point was 
first driven to a firm bearing; a light inner shell was 
then fitted in position; steel rods with horizontal ties 
were inserted; the interior shell was filled with con- 
crete and the driving shell withdrawn, leaving the con- 
crete with the vertical steel rods held in position inside 
the temporary casing. The concrete piles average about 
26 feet in length and numbered 107 in all. Two piles 
were loaded each with 45 tons of pig iron for test pur- 
poses and proved satisfactorily their ability to carry the 
loads required. The building, runway and connecting 
flue were constructed in reinforced concrete, but had no 
particularly novel structural features. The chimney was 
also built of reinforced concrete with an interior lining 
of fire brick for a distance of 20 feet above the base. 
The exterior view of the plant, given at the head of this 
article, indicates to some degree the success attained in 
the attempt to make it attractive in appearance. The 
open spaces under the runway will later be enclosed 
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to serve as. store houses and work shops. The plans 
of the building, as completed, followed closely the pre- 
liminary drawings accompanying the specifications upon 
which the contract for the destructor was made. (See 
MuNIcIPAL JOURNAL AND ENGINEER for December 5, 
1900. ) 

FuRNACE, BoILer, Etc. 

The destructor proper consists of one unit of 60 tons 
capacity per 24 hours, containing four grates with di- 
vided ashpits, each grate being served by one clinker- 
cooling chamber. There is one 183 horsepower Babcock 
& Wilcox water-tube boiler without a coal grate; one 
air heater or regenerator, a fan for forced draught and 
such appurtenances as boiler feed pumps, ventilating 
ducts, etc. The sections given herewith show in detail 
the general construction of the furnace. 

Carts and wagons enter the property from the street 
level and proceed up an inclined roadway to the tip- 
ping room, after being weighed on a temporarily in- 
stalled Carts tip their loads directly into the 
storage hoppers. Wagons of the bottom dump variety, 
which have recently been tried, back over the hopper on 
steel wheel ways composed of deck beams, plates and 
angles. When in position the bottom leaves of the 
wagon are opened and the load is deposited directly into 
the hopper. 

Refuse is shoveled by hand from the hoppers to the 
four grates, in rotation. This method of hand-feeding 
seemed desirable in a first installation of this character, 


scale. 


as there would be better control over the charging of 
the material, so that refuse of good quality would as- 
sist in burning the poorer kind. After the successive 
charges of refuse on the grate are burned, a residue 
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in the form of clinker or slag accumulates, which must 
be removed at intervals depending upon the amount of 
incombustible material contained in the refuse. Clinker 
is withdrawn from the furnace while in a highly heated 
condition and drops through trap doors in the floor to 
the clinker-cooling chamber immediately below the fur- 
nace and on the ground level of the plant; air for com- 
bustion is passed through this highly»heated material 
and returned to the furnace to assist in drying the new 














CHARGING SIDE OF FURNACE 

charges of green refuse. In this way, energy in the 
form of heat is conserved and the firemen or stokers 
work much more comfortably than if they had to wheel 
away the hot clinkers in barrows, as is done in practi- 
cally all British plants. After the clinker has been suf- 
ficiently cooled by the air passing into the furnace it is 
deposited in wheelbarrows and removed without dif- 
ficulty. At present it is used for making land about 
the building. The provision of the clinker-cooling cham- 
bers was made a portion of the original specification for 
the destructor, and is rather a novel feature of the 
plang. 

The gases from the burning refuse in the furnace 
pass over the successive grates, mix and are oxidized 
in the combustion chamber before entering the boiler. 
In other words, the furnace is arranged to secure com- 








CLINKERING SIDE OF FURNACE 





450 


plete combustion before the gases impinge upon any 
comparatively cool substance such as boiler tubes. After 
passing through the boiler, the gases enter an air heater, 
which consists of a number of pipes through which the 
gases pass and outside of which air for combustion in 
the furnace is forced by the centrifugal fan. On leav- 
ing the air heater the gases pass to the main flue and 
thence to the chimney. As there is more or less fine dust 
contained in refuse the destructor is arranged to deposit 
fine materials at various parts of the combustion cham- 
ber, boiler setting and air heater to provide against their 
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escape from the stack. The furnace contractors spared 
no expense of time or money in making the destructor 
the best possible in all respects. 

THE 
the 
covering a period of two weeks was started in the early 
part of May, after the completion of the furnace and 
when the brickwork had been sufficiently dried by slow 


TESTS 


\s required by specifications, a series of tests 


Two mixtures, containing components of refuse 
collected during 


fires. 


representing the classes of materials 


the two extreme months of the year (September and 
l‘ebruary), were compounded. These mixtures con- 
tained the actual weights of materials shown in the 


which summarizes the main features of the 
Mid-season 


table below, 
five official tests conducted at the plant. 
refuse was represented by the materials as collected dur- 
ing the month of May. The composition of the two ex- 
treme mixtures followed the results obtained from the 
mechanical analyses of refuse obtained during the pre- 
liminary investigations. Before each test was started 
the comparatively cold furnace was heated by means of 
_ paper, wood and a small amount of coal. Refuse was 
then charged until the furnace was in a fair working 
condition. This usually consumed from one to two 
hours. After the official test was started refuse was 
burned for the periods indicated in the table and the 
test was completed when the last charge was fired and 
after temperatures and furnace conditions 
were equalized. Observations with regard to the main 
factors involved were made every fifteen minutes. Com- 
bustion chamber temperatures were continuously 
dicated by a Féry radiation pyrometer, connected with 


pressure, 


in- 
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Summary of Official Tests, West New Brighton Refuse 
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GAS ANALYSES CHARTS 


an indicating galvanometer. Boiler outlet temperatures 
were obtained by means of a Bristol electric indicating 
pyrometer ; chimney gas temperatures were obtained by 
a mercury nitrogen thermometer; heated air tempera- 
tures, outside air, etc., by means of mercury thermome- 
Instruments recording temperatures were com- 
pared before and after the trials. Gas samples were 


teFs. 
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analyzed for CO, at intervals of 2-4 minutes by an 
automatic combustion recorder made by Simmance & 
Abady, and check analyses were made by an Orsat 
apparatus. Steam pressures were read directly from the 
boiler gauge and obtained continuously by a Bristol 
pressure recorder. Boiler feed water was measured by 
a meter, which was tested before and after the trials. 
The summary in the table gives a number of features 
which may prove of interest to those concerned in the 
disposal of mixed refuse by fire. The operating force 
conducting the trials consisted of one steam engineman 
and four stokers or firemen. Three of the stokers 
were employees of the local bureau who had never be- 
fore worked about any steam-raising plant and had 
never had any experience in high temperature work. 
They had received about one month’s preliminary train- 
ing in the work about the furnace. Probably, with 
more experienced men, even better results could be ob- 
tained than those indicated in the summary of the trials. 
Tests were made under the joint supervision of the 
furnace contractor’s engineer, Mr. F. P. Rudder, Mem. 
British Institute of Mechanical Engineers, and the 
writer, assisted by competent observers. 

The photographs are reproductions from the CO, re- 
corder and the steam pressure charts. Another illus- 
tration shows the testing instruments used. 

After the furnace had satisfactorily met the condi- 
tions and requirements of the contract and specifications 
it was accepted, and on May 21, 1908, it was taken 
over by the city. It has continued to satisfactorily dis- 
pose of mixed refuse during the trying summer period 
when the proportion of garbage is very high, and bids 
fair to satisfactorily perform its duty in the future. 

Costs 
The capital costs of the plant were as follows: 


Pe SB 8 ae.) 0s | 2) SO a ere ee $5,000 
Foundations, building, chimney, runway, retaining wall, 


Qe ssa Po ee eee er er 39,500 
Pusnaces,. Nailer eles... osc pede er aw ccaneo nae outa 23,005 
Total $68,405 
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There are perhaps more inquiries made concerning 
the cost of operation of the new plant than any other 
factor connected with it. In every case it has been 
stated that until the plant has been operating continu- 
ously throughout a refuse cycle (which covers a period 
of one year), it will not be possible to give any reliable 
cost data regarding maintenance charges. A full report 
on the total cost of collection and disposal for the dis- 
trict served by the West New Brighton Destructor will 
be made when all charges are available. Statements of 
partial costs’ only prove misleading. 

Though the main object of this installation, a sanitary 
disposal of the wastes, has been achieved, there are still 
many factors concerning the more effective treatment 
of mixed refuse at the new plant yet under considera- 
tion, such as the benefit derived from the heat abstracted 
from the clinker in the cooling chambers, the ordinary 


amount of power prodticed ‘under average’ operating: 


conditions, the best utilization of such power, and the 
most economical treatment of the other by-products in- 
cluding clinker, tins, dust, etc. No decision has yet been 
made regarding these matters, and it is deemed prudent 
to postpone such a decision until sufficient information 
has been secured to wisely 


determine their most eco- 
nomical use. a 


The preliminary stages in our work have proven very 
interesting and enlightening; the current stage of oper- 
ating the plant and experimenting with a view to the 
best disposition of by-products is a fertile one for the 
imagination and it is hoped will prove satisfying in its 
final results. 

In transmitting this report to Borough President 
George Cromwell, Mr. Tribus says: 

Refuse disposal, outside of a few of the largest cities, has 
been and is largely a matter of haphazard filling of low ground, 
burying in pits and occasional destruction by fire, etc.; but 
rarely of intelligent, systematic collection and disposition so 
as to be free from nuisance. 

The one great problem is to collect and dispose of, without 
nuisance, the wastes due to urban living, consisting of garbage, 
ashes, and such rubbish as paper, boxes, street litter, etc., at 
the least ultimate cost to the taxpayers. The way is opened 
for various systems, depending on the nature of the com- 
munity and its environment; the plan described by Mr. Fether- 
ston is not presented as a universal panacea, but as the method 
decided upon as the result of our systematic study of years, 
and seemingly best adapted to the conditions prevailing or 
likely to prevail in the Borough of Richmond. 

Though too early to give conclusive operating financial state- 
ments, the sanitary success to date of the process adopted 
makes it fairly safe to predict satisfactory results and econo- 
mies. 

The general contractors for the building were the 
McHaig-Barton Co. of New York. The sub-contractors 
for the foundation were The Foundation Co. of New 
York; those for the building and runway, Heineken, 
Bayne & McCarthy of New York; for the chimney, The 
Chimney Constructing Co. of Philadelphia. The con- 
tractors for the furnace, boiler, etc., were Heenan & 
Froude, Ltd., of Manchester, England; and those for 
the the the Power 
for 


appurtenances to furnace were 


now agents 


Specialty Company of New York, 
Heenan & Froude. 
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STATISTICS OF CITIES 


Special Report of Census Bureau on Those Having a Popu- 
lation of 30,000—City Debts and Expenses— 


Municipal Industries 


THE United States Bureau of the Census has just 
issued its annual report on the Statistics of Cities Hav- 
ing a Population of Over 30,000. This report covers 
the year 1906, and includes financial statistics. 

A considerable portion of the introduction to the 
report is utilized for presenting definitions of the ac- 
counting terms employed by the Bureau of the Census, 
a statement of the principles upon which governmental 
accounting rests, and a brief résumé of the systems 
and methods of accounting made use of at the present 
time by the various governments of the United States 
and Great Britain. 

The number of cities included in this report is 158, 
of which 15 had over 300,000.inhabitants, 27 between 
100,000 and 300,000, 48 betweéii50,000 and 100,000, 
and 68 under 50,000. Of the 158 cities, New York 
had the largest land area—209,218 acres; New Or- 
leans stood second, with 125,600; Chicago third, with 
114,932; Philadelphia fourth, with 81,828; and Duluth 
fifth, with 40,556. The city having the smallest land 
area was West Hoboken, N. J., which had 546 acres. 
Of the cities containing over 100,000 population, Alle- 
gheny, Pa., had the smallest land area—4,726 acres. 

Costs OF GOVERNMENT 

The costs of government to the taxpayers are rep- 
resented approximately for the several cities by what 
the Bureau of the Census calls “corporate payments.” 
These payments exclude all payments for temporary 
transactions and all payments made by one department, 
enterprise, or fund of the city to another. For the 
158 cities the corporate payments in the fiscal year 
1906 amounted to $607,677,842; of this total the pay- 
ments of New York City, aggregating $178,447,153, 
formed 29.4 per cent. 

For 148 of the 158 cities, whose statistics are pre- 
sented in this Special Report, the Bureau of the Cen- 
sus has secured and presented in previous reports and 
bulletins statistics for the years 1902, 1903, 1904, and 
1905. The corporate payments for these 148 cities 
for the five years, 1902 to 1906, were as follows: 
$469,648,327, $524,554,204, $572,050,340, $591,377,482, 
$606,571,901. The corporate payments or costs of gov- 
ernment for these cities for the four years 1903 to 1906 
were I1.7, 21.8, 25.9, and 29.2 per cent. greater, respec- 
tively, than those for 1902. The percentage of increase 
for New York from 1902 to 1906 was 38.2, which is a 
materially greater per cent. than the corresponding 
percentage for the total of the other cities included in 
the comparative exhibit. These figures are illustrations 
of the tendency of expenses of both municipal and na- 
tional governments to increase much faster than popu- 
lation during the last two years. 

Of the total corporate payments of these 158 cities, 
67.6 per cent. was for the current expenses of operation 
and maintenance, including the support of departments 
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and enterprises ; 31.4 per cent. was for outlays, or im- 
provements of a more or less permanent character ; and 
I per cent. was for the reduction of indebtedness. The 
corresponding percentages for the cities investigated 
in 1902 were 71.2, 27.3, and 1.5 respectively. 

The total per capita corporate payments for the 158 
cities in 1906 were $26.54. The corresponding pay- 
ments from 1902 to 1905 for the cities investigated 
in the years mentioned were—$22.48, $24.77, $25.72, 
and $25.80, respectively. In four years the costs of 
municipal government increased 18 per cent. faster than 
population, and to that extent the burden of city gov- 
ernment increased for the average taxpayer. 

Of the payments for general expenses in 1906, 68.8 
per cent. was for salaries and wages. The percentages 
formed by the expenses of the principal departments, 
of cities were as follows: Schools, 29.2; police depart- 
ment, 13.7; highways, 11.9; fire department, 10.4; gen- 
eral government, 10.3; sanitation, including costs of 
health department, sewers, etc., 9.7; charities and cor- 
rections, 6.3; recreation, including parks, 3.4; libraries 
and museums, 1.3; and all other departments and 
branches, 3.8. 

MUNICIPAL Quast PRIVATE INDUSTRIES 

Of the corporate receipts of the 158 cities in 1906, 
65.7 per cent. were derived from general revenues, 
including taxes, licenses, and kindred contributions ; 
20.6 per cent. from commercial revenues, including 
those for quasi private enterprises such as water-sup- 
ply systems, and receipts in fees, charges, etc., for 
services performed ; and 13.7 per cent. from loans which 
increased city indebtedness. The corresponding per- 
centages for 1902 were 68.3, 19.3, and 12.4. These per- 
centages indicate a slight tendency for the receipts from 
commercial revenues and loans to increase faster than 
those from general revenues. 

Of the commercial revenues, the most important were 
those derived from quasi private industries operated by 
cities. Of those industries, city water-supply systems 
held first place, the total municipal revenues from these 
in 1906 amounting to $51,022,865. 

Of the 158 cities, 117 or about 74 per cent. owned 
and operated water-supply systems. In a comparison 
between the receipts from the public for water and the 
expenses of water service, all but 3 of the 117 cities 
show an excess of receipts over expenses. The three 
are Indianapolis, Ind., Hoboken, N. J., and Joliet, Ill. 
\Vention should, however, be made of the fact that the 
city of Indianapolis does not operate any general sys- 
rem of water supply, but only a small system installed 
by a village which has recently been annexed to the 
‘ity. 

Great difficulty was experienced in obtaining com- 
arative statistics of the cost of quasi private industries, 

rincipally because of the lack of uniformity in the 
‘methods of public accounting. Scarcely any two indus- 
ries are operated with the same concept of the end to 

‘ obtained or the results. to be secured in order that 
he management may be called a success. The tables 

resent all available facts, and it is hoped that the other 
cublications will prove a factor in securing adoption 
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of some common method of determining and reporting 
the value of those industrial plants and for measuring 
their success as business enterprises. To provide for 
the basis of comparable statistics of the operation of 
water-supply systems, the report includes as an appen- 
dix an outline of a suggested scheme of uniform ac- 
counts and reports for such systems. 

Receipts from electric light systems were reported 
by 9 cities; from gas-supply systems, by 6 cities; from 
markets and public scales, by 85; from cemeteries and 
crematories, by 61; from institutional industries, by 9. 
Receipts from general real estate were reported by 44 
cities; from public halls, by 7; from subways for pipes 
and wires, by 6; from toll bridges, by 4; from irriga- 
tion works, by 3; from school lunch rooms, by 2; from 
rapid transit, by 2; from ferries, by 2; from stone quar- 
ries, by 2; and from all other industries, by 11. 

The value of all properties of private industries at 
the close of the year was $836,522,737. The outstand- 
ing indebtedness on their account was reported as $469,- 
479,255, showing that if taken as a whole, the 158 cities 
have earned from revenue nearly one-half the cost of 
these industrial plants. 

City Depts AND TAXES 

The total indebtedness of the 158 cities at the close of 
the fiscal year 1906 was $1,732,769,501, of which amount 
$1,535,808,510 was classed as “funded” and the re- 
mainder as “unfunded” or “current.” Of the aggregate 
indebtedness thus reported, $1,663,453,835 was incurred 
by the city corporation, $40,074,394 by school districts 
having practically the same territory as the city cor- 
poration, and $29,241,272 by civil divisions having sim- 
ilar territory and also authority to incur debt. 

The indebtedness of these cities, less sinking fund 
assets, was $1,385,841,497. The per capita of total in- 
debtedness was $75.69. The corresponding average for 
cities having a population of over 30,000 for the years 
1902 to 1905 was as follows: $62.04, $65.91, $71.04, 
and $72.89. The per capita indebtedness in the 4 years 
increased $13.65, or 22 per cent. The net per capita 
debt, or the total debt less sinking fund assts, increased 
during the same years from $49.16 to $60.54—an in- 
crease of $11.38 or of 23.1 per cent. This increase is 
slightly greater than that of the total indebtedness. 

The cities having a per capita net indebtedness ex- 
ceeding S100 numbered 6. They were: New York, 
with a net per capita indebtedness of $129.30; Boston, 
Mass., $116.49; Pueblo, Colo., $112.58; Newton, Mass., 
$106.38; Cincinnati, Ohio, $111.24; and Pawtucket, R. 
I., $100.57. The cities with a per capita net indebted- 
ness of less than $10 numbered 4: Joplin, Mo., $8.29; 
Terre Haute, Ind., $9.13; Portland, Me., $9.64; and 
Little Rock, Ark., $9.74. 

The average interest rate on the public debts of the 
158 cities was, for 1906, 3.85 per cent. The 7 cities 
with lowest average rates were as follows: Washing- 
ton, D. C., 3.3; Philadelphia, Pa., 3.4; San Francisco, 
Cal., 3.5; Hartford, Conn., 3.6; Binghamton, N. Y., 3.6; 
New York, N. Y., 3.6; and Providence, R. I., 3.6 The 
7 cities with the highest average rates were: Birming- 
ham, Ala, 6.0; Spokane, Wash., 5.5; Little Rock, Ark., 
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5.4; Tacoma, Wash., 5.4; Denver, Colo., 5.3; Houston, 
Tex., 5.3; and Seattle, Wash., 5.3. 

The per capita collection of the general property tax 
from the 158 cities was, in 1906, $13.92; varying from 
$31.29 in Boston, Mass., to $5.59 in Birmingham, Ala. 

The relative investments of cities in school property 
may be noted by the varying amounts per capita allowed 
for interest on such nvestments. These ranged from 
21 cents for Atlanta, Ga., to $1.56 for Spokane, Wash. 

In like manner the aggregate per capita cost for main- 
taining schools, including the foregoing amounts for 
interest, varied from $1.71 for Charleston, S. C., to 
$8.76 for Pueblo, Colo. These expenses increased in 
the preceding four years 15.2 per cent. faster than 
population. 

The per capita of all governmental and special ser- 
vice expenses increased in the following proportion for 
the years mentioned : $13.36, $13.34, $13.75, $13.89, and 
$14.60. In these expenses there was an increase of 
only 9.3 per cent. in the 4 years, or a little more than 
one-half of that for schools. The per capita of ex- 
penses for the police department increased from $1.90 
in 1902 to $2.01 in 1906; a gain of only 5.8 per cent. 
Those of the fire department increased from $1.33 to 
$1.51; a gain of 13.5 per cent. Per capita expenses 
for heaith conservation increased from 22 to 23 cents; 
a gain of less than 5 per cent. Those of sanitation, 
from 91 cents to $1.19; a gain of 30.8 per cent. High- 
ways increased only from $1.72 to $1.73; and charities 
from &6 to 92 cents. 





DOUBLE FILTERS AT SOUTH NORWALK 

IN our issue of December 4, 1907, we described the 
filters of the South Norwalk, Conn., water works, in 
which double filtration was provided for, there being 
four primary filters whose effluent passes through a 
secondary one which is constructed of coarser sand 
than are the primaries. In this plant the water receives 
two aerations, one preceding the first filtration and 
being effected by the mixing of air and water in an 
aerating box; the second being obtained in the second- 
As stated in the article referred to, this plant 
was the first one of its type to be used in this country, 
although the second one to be built. 


ary filter. 


Water was turned into the plant on May 2, and up 
to the present time has been furnishing daily from 
2’ million to 3 million gallons of water entirely free 
of any of the offensive odors, discolorations or dis- 
agreeable tastes which had previously given so much 
trouble. During this time there has been no change 
in the method of operation or interruption in the ser- 
vice. The cost of the entire work was a little over 
$100,000. 

During the past six years a new water supply drawn 
from a water shed of about seven square miles has been 
added and connected with the old supply by 114 miles 


The water system 
of the city now has about ten square miles of water shed, 


of pipe at a cost of about $55,000. 


700,000,000 gallons of storage in reservoirs, and about 
45 miles of pipe line, the entire cost of which has been 


MUNICIPAL JOURNAL AND ENGINEER 








VoL. XXV., No. 14. 





about $531,000. In addition to the $155,000 just re- 
ferred to, the Commissioners’. have mad@j extensions 
and improvements costing about $53,500. From the 
profits of the departmént $84,000 has already been ob- 
tained towards the payment for these improvements. 

The Water Board during these six years has con- 
sisted of Christian Swartz, Steven S. Hatch and Frank- 
lin A. Smith, prominent business men of the city, to the 
last of whom we are indebted for this information. 
The Commissioners receive no remuneration for their 
services. 





WATER SHED INSPECTION 


Tue New York State Department of Health has 
recently been given authority to order regular or special 
inspections of all water sheds in the State, and has 
already served orders upon more than fifty water com- 
panies and city water works commissions to make im- 
mediate inspections of their respective water sheds. 
Reports from most of these have been received by the 
Department and show that on the whole public water 
supplies are well protected from contamination. Where 
statements of violation have been corroborated by the 
Department’s inspectors, the Boards of Health within 
whose jurisdiction the violations lie have been called 
upon to abate them. 

Most of the violations complained of consist of cess- 
pools, privys, manure piles, chicken runs, etc., within 
the prohibited distance from a stream. In one case a 
Board of Health was complained of as having given 
permits for the drainage of a row of houses into a 
gutter which flows directly into a tributary of the stream 
from which a public water supply is drawn; and the 
same water supply was endangered by a cesspool main- 
tained by a county jail. In another case the camp of 
some Italian laborers who were engaged in road con- 
struction was found upon the banks of a stream, which 
was used for washing by the entire camp, and also, it 
is claimed, as a receptacle for excrement. These il- 
lustrate the fact that city and county authorities as 
well as private parties are careless in safeguarding the 
public health. In two reports contamination was at- 
tributed to milk farms which were supplying New 
York City with exceptionally pure milk. 

Most water boards are very careful about contam- 
ination of the cities’ supplies, even going to consider- 
able expense to prevent it. One of the larger cities 
maintains a corps of five men whose whole time 1s 
given up to inspecting the water shed. Wherever it 
is deemed advisable for the protection of the water, the 
water company constructs water-tight concrete cess- 
pools, which are regularly emptied by pumps into tank 
wagons. Where privy vaults have been maintained, 
wooden boxes lined with galvanized iron coated with 
asphalt have been supplied. These boxes are regularly 
emptied by the company’s men, and disinfected with 
formaldehyde. All the garbage and refuse of a village 
on this water shed is collected and properly disposed of 
by representatives of the company. 
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Report on New Brighton’s Garbage 


WHILE it cannot be said that no scientific investiga- 
tion of a problem of garbage disposal had been con- 
ducted in this country before that made in connection 
with the West New Brighton plant, we believe that such 
thorough, intelligent and practical a study of a local 
problem of this nature had never before been made in 
the United States—certainly not for so small a com- 
munity. The difference between this method and that 
employed by most cities which are confronted with the 
problem of how to dispose of their garbage is as great 
as that between and failure. The common 





success 


method is to invite suggestions from those interested 
in selling patented plants, and to purchase one of these 
from that advocate whose arguments, either eloquent or 
financial, 


are most persuasive. The method employed 
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here was to study with great technical exactness the na- 
ture and amount of the garbage to be dealt with; and 
this not a single sample or a week’s contribution, but for 
years, it being realized that the character of garbage 
varies enormously from one season to another. To a 
knowledge of the quantities and the chemical and physi- 
cal constituents of the garbage to be dealt with from 
month to month, of the topography of the borough and 
the relative distribution of its population, was added a 
first-hand knowledge of the best that had been done any- 
where, either in this country or abroad, in solving simi- 
lar problems. The first permitted a calculation of the 
theoretical possibilties of incineration, utilization and 
other methods of disposal; the latter gave an idea of 
practical methods and limitations in the realization of 
these theories. Specifications were prepared which told 
definitely what was wanted; and later, tests were made 
as exact and scientific as those upon which is based the 
acceptance of a high duty pumping plant. 

There is every reason why this plant should prove a 
success. But if it should not, the engineers will at least 
know why (which is a long way toward knowing how), 
and neither the one nor the other can be said of a large 
percentage of the municipal plants built heretofore. We 
hope this is the beginning of a great step forward in 
scientific garbage disposal in this country. 

Says Commissioner Tribus: ‘The plan described by 
Mr. Fetherston is not presented as a universal panacea, 
but as the method decided upon as the result of our sys- 
tematic study of years, and seemingly best adapted to 
the conditions prevailing or likely to prevail in the Bo- 
rough of Richmond.” It would be a false and futile use 
to make of the description of this plant to endeavor to 
copy it exactly in another locality. The greatest value of 
this report upon it and of the previous article concern- 
ing it published by us almost two years ago lies in the 
example it offers of how to study similar problems else- 
where. 





Fire Hose Life and Standard Couplings 


THE Committee on Hose of the National Fire Pro- 
tection Association, at the last annual convention of 
the society, reported that data gathered by it showed 
that in 58 cities the fire hose in use amounted to 
2,442,000 feet, and that 381,000 feet, or 15.5 per cent., 
are replaced annually. This would indicate that the 
average life of hose is about 6% years. 

Another committee reported that the standard coup- 
ling was in use in two towns in Massachusetts, one in 
Connecticut, three in New York, two in New Jersey, 
two in Pennsylvania, one in Alabama, two in Missis- 
sippi, three in Texas, one in Ohio, two in Indiana, two 
in Illinois, three in Michigan, one in Minnesota, three 
in Wisconsin, one in Missouri, three in Oklahoma, one 
in Colorado, one in Washington and three in California, 
It also believed, but was not positive, that ten Louisi- 
ana towns and two Mississippi ones have adopted the 
standard. Of the above list 25 towns have changed 
from non-standard to standard and ten are new equip- 
ments. 
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Divers Subjects of General Interest and Their Treatment by City Councils and Officials —Streets, Water 
Works, Lighting and Sanitary Matters—Police and Fire Items—Government and Finance 





ROADS AND PAVEMENTS 
City Declines to Invalidate Assessment 

Altoona, Pa.—The question of investigating the paving 
done last year by the Gantz and Metropolitan Construction 
companies came before Common Council in the 
shape of a resolution providing for the appointment of a 
commission to conduct such an investigation. This resolu- 
tion had been laid on the table at a previous meeting, when 
Mr. Root, of the Second Ward, promised that if he were 
given until the next meeting he would produce a petition 
s He 
made his promise good and had a petition, which, he stated, 
had ior signers, who represented more than one mile of 
paving, but it failed to get before the body for the reason 
that as Mr. Root made his statement President 
Greevy ruled the measure out of order, owing to the fact 
that the same resolution had been before Council and de- 


again 


igned by 100 taxpayers asking for the investigation. 


soon as 


feated within five weeks, and that Councils have no right 
to furnish the people with evidence by which they may 
escape from the payment of their paving assessments and 
fasten the entire cost upon the city. “You have Io signers 
who would have 10,000 citizens pay the expense of their 
improvement,” declared Mr. Greevy. 

Flower Beds for Sidewalk Spaces 
Moore, of the Park Depart- 
streets with lawns between 
the sidewalk and curb might be beautified by flower beds 
and that if the city would aid the scheme by distributing 
as many seeds as possible free of cost, some systematic 
flower planting scheme could be carried out on the resi- 
dence streets of the city. Park Engineer Stinchcomb de- 
clares that he would not favor the use of flowers in place 
of the ordinary grass plots, unless a systematic and uniform 
plan of planting is adopted on each street. He suggests 
that a street with a solid hedge of four o’clocks or a simi- 
lar plant would make a very good appearance. 


Cleveland, 
ment, 


O.—Secretary 


believes that residence 


County Lays Sixty Miles of Asphaltaline Roads 
Louisville, Ky.—During the past year, with an appro- 
priation of $200,000, nearly sixty miles of new roads have 


been built and many miles of old roads repaired. The 
method of construction adopted consists in laying six 
inches of two-inch rock over the graded roadway. Over 


this two inches of screenings are spread, washed in and 
rolled. This surface is covered heavily with asphaltaline 
and rolled again. The roads have attracted much favorable 
comment and credit is given to the asphaltaline for the 
good results accomplished. 


Muskogee Men Inspect Texas Pavements 

Muskogee, Okla.—The party from Muskogee, consisting 
of the Mayor, members of the City Council and members 
of the Commercial Club of the city, have been making a 
tour of Texas to secure information as to the best methods 
of improvement, such as street paving and sidewalk build- 
ing. The city will soon expend something like $2,000,000 
in such improvements. The Committee has visited Dallas, 
Jeaumont, Port Arthur, New Orleans, 
Shreveport and other places. The party traveled in a spe- 
cial coach ‘and consisted of Mayor and ex-United States 
Marshal Leo Bennett, ex-Mayor T. H. Martin, City Attor- 
ney Jacobs, Aldermen Chestnut, Perkins, Rooney, Fore- 
man, Levy and Ury, City Engineer Kinsey, J. A. Phelan, 
of the Muskogee Times-Democrat, Henry Vogel, James 
Dr. Blakemore, R. H. Scofield and B. B. 


Houston, Galveston, 


Hucklebury, 
Wheeler. 





Paving Work Planned Well in Advance 


Davenport,, Ia—The Paving Committee has planned a 
different system for selecting and ordering the paving next 
year, which will do away with ordering paving late in the 
season, and which will also let the Council and residents 
know just how much is to be spent for paving during the 
year before a single piece of work is ordered. Committee 
has decided to have all the petitions and requests for pav- 
ing come in during November, and it will then go over the 
petitions, and will also investigate any other streets that 
it thinks will need paving. The work to be done the next 
year will then be decided upon, and also the estimated cost. 
The entire matter will then be laid before the Council for 
its approval, and the work selected definitely. After this 
has been done, the paving to be ordered and the estimated 
cost will be published. The people can then know the work 
that is to be done and the cost of the work before the first 
of the year. After this is done the Committee will ask the 
Council to consider no more petitions or requests for paving 
during that year. In this way the work of the coming year 
will be laid out, the Committee and the people will know 
the exact amount that is to be spent, and there will be no 
more spending of funds not on hand or exceeding the 
funds available for that purpose. 


Three Years’ Progress in Paving 

, Green Bay, Wis.—With the closing of the present paving 
season, which has added 70,000 square yards to the paved 
area, the city now contains 154,000 square yards of asphalt, 
all of it laid in the last three years. The pavements on the 
business streets range in width from 52 to 56 feet, while 
on the residence streets they are 30 feet wide. The work 
has been done by the Andrews Asphalt Paving Company, 
including the brick paving between the rails of streets 
having car tracks. 


Barber Company Lays Asphalt Macadam in California 

Hayward, Cal—City Engineer Turner, Superintendent of 
Streets Howe and Walter B. Fawcett, Secretary of Board 
of Public Works of Oakland, have visited Hayward to in- 
spect the work done by the Barber Asphalt Company on 
Castro street, where an asphalt macadam street is being 
laid. A similar piece of work has been done in Berkeley. 
With these exceptions, the process is said to be new. The 
object of the inspection is to ascertain the suitability of 
the material for use on Franklin street, one of the main 
commercial thoroughfares of Oakland. 


Paving Law Decision Favorable 

Oklahoma City, Okla—A decision in a friendly suit to 
test the constitutionality of the law providing for paving 
in cities of the first class has been rendered, which upholds 
the law and thereby places the bonds to be issued under 
its operation on a stable basis. As a result, a ready sale 
can be made of $500,000 bonds needed for 16 miles of pro- 
jected work in this city. 


City to Supply Paving Material to Contractors 


Seattle, Wash.—The city has recently purchased an as- 
phalt plant from Hetherington & Berner. This plant will 
not only be used for doing repair work, but will also fur- 
nish material to contractors doing new work. The city 
charter will not allow new work to be done by the direct 
employment of labor, but it must be done under contract. 
This method of the city furnishing the material insures a 
uniform quality passed on by the engineer in charge. 
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Investigation of Recently Devised Paving Methods 


_ Port Jervis, N. Y.—Mayor Henry B. Swartwout has sent 
a special message to Council suggesting the advisability 
of making preparations for the present paving season con- 
siderably in advance of the time when the next appropria- 
tions are decided upon. The present method of construc- 
tion and maintenance of streets in Port Jervis is expensive, 
not lasting, and only moderately satisfactory. For main 
avenues he suggests some more recently devised and 
less expensive method be adopted. The cost of putting 
these old streets in repair will cost as much as some pave- 
ments which are guaranteed as noiseless and practically 
dustless. 


Old Work to Be Made Good 


Racine, Wis.—A conference of Mayor Horlick, City En- 
gineer Connolly and Contractor John O. Jones resulted 
in a settlement of the differences which have existed rela- 
tive to the pavement of Washington avenue, and the Mayor 
has signed the contract. 
provision, however, that the contractor would begin at 
once to tear up the concrete in the vicinity of Ninth street, 
which was laid thinner than the specifications provide, and 
replace it with full five inches, as required. The Board of 
Public Works is instructed to accept no work wherein the 
specifications are not lived up to, and no estimates will be 
given the contractor until a thorough examination of the 
work is made. 


Extraordinary Traffic and Road Maintenance 

Wakefield, England—A suit for damages to a road due 
to extraordinary traffic has been settled by an agreement 
between the Town Council and the defendant. The com- 
plaint was that the defendant had conducted traffic over 
the roads in the form of a heavy locomotive loaded with 
bricks and weighing when loaded nearly ten tons. This 
was claimed to be extraordinary traffic and damages to the 
amount of $2.200 for three months’ use was asked. The 
judge asked if a settlement could not be made so as to 
provide for the future and so avoid an endless series of 
actions. In fact, another suit for $4,000 was then pending. 
An agreement was made, as suggested, on the basis for a 
contribution per ton of material carried, the amount to be 
fixed by a Civil Engineer agreed upon by both parties. 


SEWERAGE AND SANITATION 


Sewage Plant Tested 


Columbus, O.—In the presence of the Directors of Pub- 
lic Service the new sewage disposal works was given its 
first test at full capacity September 16. The Directors an- 
nounced that the experiment of operating the plant showed 
it to be working without a hitch, and in a short time it is 
expected all the sewage of the city will be turned through 
the plant. This will be welcome news to residents of 
towns down the river. There are four sections of filter 
beds at the disposal works, each bed being of two and a 
half acres, containing sprinklers 12 to 14 feet apart. There 
are 2,200 sprinklers. The test was made with water, and, 
while the pumps are not fully up to the requirements of the 
specifications, it was stated that the tests demonstrated 
that the new plant can be successfully operated so as to 
take care of all the sewage in the city. Some valves are 
to be repaired and other minor details must be attended to 
before sewers will be connected with the plant. 


For Cleaner Lunchrooms 


Washington, D. C.—With the view of providing better 
Sanitation in certain lunchrooms and places where food- 
stuffs are sold and stored, Commissioner H. B. F. Macfar- 
land has directed the Corporation Counsel to draft a regu- 
lation for the Health Department prohibiting the use of 
any premises for the sale or storage of food unless the 
same are provided with proper water facilities. 
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Progress of Baltimore Sewer Construction 


Baltimore, Md.—To have part of Baltimore’s great sew- 
erage system in operation by 1911 is the present plan of 
the Sewerage Commission, which is now spending money 
on contract work at the rate of $300,000 a month. The area 
included in this prospect comprises Northeast and East 
Baltimore and a large portion of the Southern section of 
the city, which will be taken care of by the low-level 
interceptors. It is the intention of Chief Engineer Calvin 
W. Hendrick to put in operation as soon as possible the 
sewers which are to take care of the business districts, now 
draining into the harbor. He is confident that the entire 
system can be completed and in operation by 1913, seven 
years from the time work began. 


Health Board Makes Great Progress 


New Orleans, La.—Summing up in a few words what 
has been accomplished, the Health Officer, W. T. O'Reilly, 
in his annual report says that the Board has successfully 
combatted scarlet fever, freed the city of smallpox, assisted 
the fight against tuberculosis, instituted a tenement house 
inspection, waged war against the stegomyia, secured clean- 
er milk, carefully examined the food supply, established 
the city’s right to test cattle by tuberculin, inaugurated a 
medical school inspection, established a system for the 
recordation of contagious and infectious diseases, found 
an ideal site for the erection of a modern isolation hospital 
and proved that New Orleans, for the past decade at least, 
ranks in point of health with the most favored large cities 
of the world. 


Will Study Sanitation in South America 

Philadelphia, Pa—Sewage disposal is the next great 
question to be faced by Philadelphia, according to Mayor 
Reyburn. In order to deal with this question from the 
sanitary point of view, as well as to obtain information for 
the Department of Public Health and Charities regarding 
methods of sanitation employed in other countries, the 
Mayor declared he will have Dr. Joseph S. Neff visit Cuban 
and South American cities this winter. “The cities of the 
West Indies and South America,” said the Mayor, “are 
facing very much the same problems as we are. Unlike 
the European cities, they are comparatively new, and, there- 
fore, comparable to our cities. I believe Dr. Neff would be 
able to obtain many helpful suggestions by such a trip. 
Take Rio de Janeiro as an example. In that city all kinds 
of improvements have been made looking for the future 





welfare of the people.” 


WATER SUPPLY 


Suburban Water Rates Reduced 


Cleveland, O.—The reduction in the Lakewood water 
rates that is proposed in a resolution introduced in the 
Council will be followed by new rates for all of the sub- 
urbs about Cleveland that purchase city water, according 
to President W. J. Springborn, of the Board of Public 
Service. A fixed price will be charged for high service 
and others for low service, but the same scale will be 
applied to all villages. The present rates have been in 
force twenty-five years. 


Good Water from Miami 


Dayton, O.—Arthur Geisler, the expert appointed by the 
Board of Public Service to determine the quantity of 
Dayton’s water supply, has filed his report with the Board. 
[t deals fully with his discoveries, which were to the effect 
that an ample supply could be obtained in the bed of the 
Miami River. The present supply is secured from the bed 
of Mad River, and to expand this service it is estimated 
that the cost would total $319,200. To derive the supply 


from the Miami would entail an expenditure of $278,945, 
which could be reduced to $214,645 if re-enforcing pipe is 
omitted. 
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Much Water Wasted 


Amsterdam, N. Y.—Engineer Babcock, who has been 
employed to investigate the condition of the water system 
and the conduit lines, has made a partial report of his 
findings to the committee in charge. Mr. Babcock was 
employed as a Consulting Engineer when the present Glen 
Wild pipe line was being planned, but his services did not 
cover any of the period of actual construction of the line. 
In his report, which is somewhat lengthy and technical, he 
states that there is a waste every day of about five million 
gallons of water and that the city may get a little over 
four millions, due to faulty construction of the conduit 
line. If the condition of affairs is remedied, the present 
conduit line may be made to deliver nearly twice the 
amount of water that is now being received in the distrib- 
uting reservoir. 

Valuation of Chattanooga Water Plant 

Chattanooga, Tenn.—J. E. Ludlow, engineering expert 
employed by the city to value the plant of the city water 
company, has made his report. He places the value at 
$959,390.13. These figures do no include estimate of in- 
stallation or valuation for good will nor for the real estate 
owned by the company, which is not essential to the oper- 
ation of the plant, such as office fixtures, tools, etc. Each 
item of valuation was taken up separately by Mr. Ludlow, 
and described. The price when installed was given, with 
a percentage of deduction for the wear and tear of usage 
based on the annuity method. On some items this per 
cent. was as high as 60. No valuation was placed on the 
franchise, as the expert was instructed, he stated, to esti- 
mate the cost of duplicating the plant and not to figure 
on the worth of the one now being used. The results 
reached were based on a statement of assets prepared in 
the ofhce of the company, which the expert said had been 
found to be as nearly correct as was practicable. This had 
first been verified by him and later values placed on the 
items found to be correct. He gave no estimate on the 
annual cost of maintenance and repairs, but recommended 
that in event the city became an owner a sinking fund be 
provided for this purpose. 


Water Company to Replace Fish Killed 


Rahway, N. J.—Some time ago the State Game and Fish 
Commission’s inspector found that the Middlesex Water 
Company had killed thousands of fish in its big reservoir 
at Rahway with vitriol, intended to remove a heavy growth 
of weeds on the surface of the water. The Middlesex com- 
pany was informed that it would be prosecuted for viola- 
tion of the State laws, which prohibit the killing of fish by 
feeding them deleterious substances. Frank Gergen, Presi- 
dent of the company, recently appeared before the Com- 
mission ‘and explained that the Middlesex company was 
ready and willing to re-stock the reservoir, which is a mile 
long and 700 feet wide, with all kinds of fish. The propo- 
sition was accepted and the threatened prosecution will be 
dropped. 

Lakes to Be Made Available as Reservoirs 

Salt Lake City, Utah.—L. C. Kelsey, City Engineer, and 
A. F. Doremus, Assistant Engineer, in charge of Water 
Supply, have inspected the lakes recently acquired by the 
city for reservoir purposes. A small part of the money 
secured from the $600,000 bond issue will go toward im- 
proving these lakes. It is intended to build several dams 
and to thoroughly clean the lake bottoms. Situated as they 
are at the head of the canyon, and 11,000 feet above the sea 
level, these lakes make almost perfect natural reservoirs. 
They are fed from several mountain streams, and in turn 
aid in supplying Big Cottonwood Creek. They will hold an 
immense amount of water, and it is proposed to store in 
them sufficient water during the wet seasons so that when 
there is a scarcity in the city during the dry period the 
reservoirs can be opened into the creek. 
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Efforts Made to Stop Water Waste 


St. Louis, Mo.—Waste of city water has for some time 
been worrying Water Commissioner Ben C. Adkins, and 
an inspection by his staff has been made in an effort to 
disclose the cause of the waste. Much waste was found, 
including direct-tapping of mains, reckless waste by fac- 
tories supposedly using a certain number of gallons daily, 
and waste by residents by continual drain on sink and wash- 
stand hydrants and continual use of lawn sprays. The 
drain had raised the consumption in many cases to a point 
dangerously close to the maximum capacity of the pump- 
ing stations and the Commissioner had become worried 
about the supply. By sending out a general alarm to users 
of water and threatening to cut off the supply where use- 
less waste was found in future, he succeeded in reducing 
the amount used by more than 1,000,000 gallons a day last 
year. His annual report shows the use of about 68,800,000 
gallons daily, against 70,000,000 gallons daily for the pre- 
ceding year. He has caused meters to be installed in all 
factories and buildings where there is a large use of water 
and expects to again reduce the consumption of water this 
year. The maximum capacity of 120,000,000 gallons has 
never been reached, but with part of the plant crippled by 
possible breakdowns the record pumping for one day of 
more than 90,000,000 gallons might result in a water famine. 


Water Company to Adopt Use of Meters 


Scranton, Pa.—The Scranton Gas and Water Company 
will switch from the flat rate of charge for domestic water 
consumption to a meter system with the beginning of the 
new year, this being decided on at a recent meeting of 
directors called by President W. W. Scranton. An order 
for 1,200 meters to be installed as experiments has been 
made and these will be placed in dwellings-and stores at 
once upon arrival. The rate of meter tax was not fixed 
and will not be done until the company has given the meter 
system a thorough tryout and ascertained just what the 
water consumption is by the thousands of consumers. In- 
spectors will gather data after the meters are installed, so 
that when the change of rates becomes effective January 
1, the company will know upon what to base a rate. 


Philadelphia Filtration Plant Approaches Completion 


Philadelphia, Pa.—An inspection of the work in progress 
at the Torresdale filter plant and at Lardner’s Point pump- 
ing station has been made by Director Stearns, of the 
Department of Public Works, and Chief Dunlap, of the 
Bureau of Water, who express themselves as pleased with 
the progress of the work. Director Stearns was assured 
by the contractors that the work would be completed by 
January 1, but himself is inclined to think March 1 would 
be nearer the time when the entire city will receive filtered 
water. When the work is completed the capacity of the 
preliminary filters will be increased to 240,000,000 gallons per 


day. At Lardner’s Point six large pumps are being in- 
stalled. Both operations must be completed before the 


filtration extension throughout the city. 


May Arbitrate Million-Dollar Claim for Extras 


Pittsburg, Pa—A big bill will be presented to the Public 
Works Department by the T. A. Gillespie Company for 
extra work in connection with the construction of the fil- 
tration plant. Ordinarily such a claim would lead to expen- 
sive litigation in the courts. In this instance it is hoped 
by city officials that differences may be settled by a board 
of arbitration, as provided for by a clause in the contract. 
Nearly all of the extras, which amount to about $1,000,000, 
are said to be the result of changes in plans while the 
work was under way, alterations in specifications, and the 
rejection of materials. According to the contract, the 





decision of the arbitrators is conclusive and their award 
cannot be contested in the courts. 
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STREET LIGHTING AND ELECTRIC POWER 


Up-State Gas Meters Too Fast 


Albany, N. Y¥.—The Public Service Commission for the 
Second District.of New York, in a test of 151 gas meters, 
found 61 incorrect to the prejudice of consumers, registra- 
tion being 2 per cent. or more fast. The remainder of the 
meters were either correct within the 2 per cent. error 
limit which the Commission’s rules allow, or slow to the 
prejudice of the company. The slowest meter was found 
to register 22 per cent. from the true standard and the 
highest 17.5. The tests are a part of the duty of the Com- 
mission, and blanks are prepared for use of consumers 
who believe their meters are inaccurate. 


Competition and Longer Term for Street Lighting 
St. Paul, Minn.—The Charter Commission 
mended for adoption an amendment which will enable the 
city to let its lighting contracts to better advantage. Under 
the proposed clause the city may advertise for bids for 
street lights for a period of five years instead of one year, 
as at present. as the charter reads, the 
city authorities cannot let any contracts until the money 
to pay for them has been appropriated. This has had the 
effect of postponing the lighting contract until the latter 
part of December. As the law provides that all contracts 
must take effect on January 1, it compels the company 
receiving the contract to install its plant within two weeks. 
The new amendment remedies this by providing that the 
lighting contract may be made before the budget has been 
approved, thus making it possible to let a contract during 
the summer, when it would be possible for the contractor 
to work on the streets. 


has recom- 


Moreover, now 


Change in Street Lighting System Desired 

Grand Forks, N. D.—For the purpose of adding to the 
attractiveness of the town, the business men, prominent 
among whom is E. H. Kent, are urging on Council the 
adoption of a street lighting system similar to that of St. 
Paul. At present the city is lighted by arc lights suspended 
from wires in the center of the streets. It is proposed to 
place these lamps on brackets on ornamental iron posts 
placed along the sidewalks. De Mers avenue, the street 
first seen by a visitor as he alights at the Great Northern 
station, will probably be the first street to be so improved, 
and it is hoped that the new system will be installed this 
fall. The proposition is that the business men pay for the 
installation by subscription and that the city maintain the 
lights. 


Impure Gas at Washington 


Washington, D. C.—Although the law relating to illu- 
minating gas in the District specifies that it shall be free of 
the impurity known as sulphuretted hydrogen, the annual 
report of Elmer G. Runyan, Inspector of Gas and Meters 
for the District government, shows that on thirty-nine days 
the tests made by him and his assistants last year showed 
the presence at one or more stations of this impurity in 
the gas supplied by the Washington Gas Light Company. 
On twenty-two days it was discovered in the gas supplied 
by the Georgetown Gas Light Company. The illuminating 
power of gas is required to be twenty-two candle power. 
During the year 751 official photometric tests were made 
of the gas furnished by the Washington company, which 
showed that it averaged 1.13 candles above the legal require- 
ments. On sixty days the tests showed the candle power to 
be below twenty-two candles at one or more test stations 
at some time during the day. Three hundred and six offi- 
cial tests were made of the gas ftirnished by the George- 
town company, which showed that it averaged .62 of one 
candle above the legal requirement. On one occasion this 
gas was as low as 17.58 candles. On fifty-two days during 
the year the gas was below the standard of twenty-two 
candles at some hour of the day. 


MUNICIPAL JOURNAL AND ENGINEER 





459 


Municipal Lighting Proposed for Baltimore 


Baltimore, Md.—That the city should build its own elec- 
tric plant in connection with the powerhouse for the fire 
service pipe line is the opinion of Robert J. McCuen, Su- 
perintendent of Lamps and Lighting, who has made a rec- 
ommendation to Mayor J. Barry Mahool to that effect. 
This announcement was made a few days after the Grand 
Jury made a final report to the court that the Consolidated 
Gas, Electric Light and Power Company is guilty of extor- 
tion and that it has advanced rates for electric current from 
100 to 250 per cent. Going into further details of the 
municipal proposition, Mr. McCuen says that the use of 
power at the pumping station will be irregular and the 
machinery idle much of the time. For the present, and 
up to the year 1910, the city enjoys a favorable price for 
are lights, $67.49 a year, the price having been secured when 
a competing company was in the field. Now, with only one 
bidder in sight, it seems to be a favorable time to revise 
the estimates for municipal are lights of $85 per year, 
made years ago, taking into account the new factor, namely, 
a big powerhouse containing machinery idle much of the 
time. 


FIRE AND POLICE 


Forty-Mile Radius Fire District Planned 

Boston, Mass.—Chief John A. Mullen, of the Fire De- 
partment, is at work on a plan for organizing all the Fire 
Departments within forty miles of Boston into an asso- 
ciation for purposes of mutual aid, and providing suitable 
means for communication between them. The idea is the 
result of experience at the Chelsea fire, when twenty-three 
departments sent aid, but lost valuable time because ar- 
rangements for such support had not been planned in 
advance. Besides providing a system of wires for com- 
munication between the departments, it will be necessary 
to make up a schedule showing just what each company 
is to do under all probable conditions. Chief Mullen sug- 
gests that a committee of firemen be appointed to work 
out details and decide questions of expense, authority and 
organization. 


Police and Firemen Under Civil Service 

Newark, N. J—At a meeting in the City Hall the State 
Civil Service Commission decided that both the Fire and 
Police Departments of this city come under the Civil Ser- 
vice rules and that the eligibility lists of both departments 
no longer exist. The men on the waiting lists will now 
have to pass the Civil Service examinations to become eli- 
gible for appointment. There were ninety men on the 
waiting list in the Police Department and forty on the 
Fire Department list. The Board also decided that em- 
ployees of the Board of Education and of the Free Public 
Library should come under the Civil Service Code. It was 
decided to continue the present method of paying city 
employees in Newark and to use that method as a working 
model for other cities in the State. 


Rights of Way of Fire Apparatus 


Portland, Ore.—Many accidents have happened recently 
owing to the refusal of street car conductors to halt their 
cars and give the street to the fire apparatus when the 
latter responds to fire alarms. The street car men have 
many times refused to stop or even slow down their cars, 
and the result has been that much apparatus has been dam- 
aged, horses injured and firemen have often barely escaped 
death. Recently Battalion Chief Stevens was run down by 
a car and his horse was badly crippled. He narrowly es- 
caped being killed. Chief Campbell has been directed to inves- 
tigate what arrangements there are in other cities regard- 
ing the rights of the firemen on the streets over street rail- 
way companies, and when he has gathered all the informa- 
tion: obtainable on this subject the City Attorney will be 
asked to draft a law covering the matter. 
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Secret Service and More Police 


Providence, R. I.—The increase of $10,000 in the police 
appropriation over last year will not only be used in de- 
fraying the expense attached to strengthening the uniformed 
police force, but will also help establish and organize a 
secret service system, according to Chairman Luther, of 
the Board of Police Commissioners. The secret service sys- 
tem is in no way connected with the regular established 
Detective Department, but is to be used in collecting evi- 
dence in liquor, gambling and other cases where a regular 
policeman, whether he is in plain clothes or uniform, would 
find it difficult to gain information. According to Mr. 
Luther, the system is to be conducted on very much the 
same lines as the scheme which Commissioner Bingham 
advocates in New York. 


Co-operation in Fire Protection Advised 

St. Paul, Minn.—Edward Peterson, State Fire Marshal, 
makes the suggestion that the State, county or the mining 
companies on the range get together and maintain a por- 
table Fire Department to fight forest and other fires. He 
would have an automobile fire engine and hose wagon 
a gasoline propelled car on a siding of the 
railway track. If this were located at Eveleth or Virginia 
it would be able to reach the scene of a forest fire in an 
hour. There are plenty of men on the range available for 
fighting fires, but they are not trained, and an engine is 
necessary. A small trained crew with a large amount of 
hose could’ save a large amount of property, in the opinion 
of the State Fire Marshal. 


GOVERNMENT AND FINANCE 
Mayor Hibbard Sounds Warning to City Employees 


3oston, Mass.—Just before the primaries Mayor G. A. 
Hibbard sent the following notice to all heads of depart- 


mounted on 


ments: 

The participation of city employees in political canvasses 
is hereby forbidden. The right of the city employee to 
exercise his franchise on primary and election days is one 
which should be encouraged, but the engagement of city 
employees in factional political contests is an entirely dif- 
ferent matter. Employees are hereby notified that their 
presence at the polls, either checking, canvassing or solicit- 
ing votes on primary or election days, will be considered 
sufficient cause for immediate dismissal from the service 
of the city. 

City Treasurer’s Clerk $30,000 Short 


New Orleans, La.—During the month of June, Mayor 
Martin Behrman employed expert accountants to audit the 
books and accounts of all the departments of the city 
government, with a view to receiving suggestions as to the 
improvement of the financial system. However, it was 
soon reported to him that there were discrepancies in the 
books of the Treasurer’s office kept by the Chief Clerk, 
Albert Tujague. Friends and relatives of the Clerk imme- 
diately deposited $30,000 in currency to make good the 
deficiency. Although the report of the accountants is not 
yet complete, the Mayor has turned the matter over to the 
District Atorney. 


Audit Will Take a Month 


South Bend, Ind.—Work of auditing the books of the 
various city departments will begin soon, as the contract 
between the F. K. Parke Company, of Chicago, and the 
city has been signed. Mr. Parke and two assistants expect 
to be occupied a month or more on the task. The audit will 
be the first of the Fogarty administration, but next year 
books will be audited also, according to a member of the 


city administration. Then the present régime will have a 


certified statement from a reliable firm that the books of 
the city balance properly. According to the terms of the 
contract, the work will cost the city $15 per day, plus $2.50 
per man per day for expense money. 
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City’s New Criminal Code 


Dallas, Tex.—Charles T. Morriss is now engaged in pre- 
paring a code of the criminal ordinances of the city. It is 
expected that a great many useless articles in the criminal 
code will be cut out. The city is now operating under 
State laws, and such laws as are in conflict with State laws 
are superfluous and inoperative. For instance, there is an 
article that defines what an assault and battery is. This is 
defined by the State laws and a definition by the city cannot 
change it. Mr. Morriss says there are many matters that 
will be cut out. 


Excise Commissioners Consult Mayors 


Trenton, N. J.—A notice has been sent by the Excise 
Commission to all the Mayors of the State requesting them 
to meet at the State House at an early date in order 
that the Commission may have the benefit of their 
advice in drafting a proposed law that will meet the local 
conditions in the State on the excise law. 


¢ 


REFUSE COLLECTION AND DISPOSAL 
New Garbage Plant 


Boston, Mass.—Mayor Hibbard’s special garbage com- 
mission recently inspected plans submitted by Fred P. 
Smith, representing Lewis & Kitchen, of Chicago, for a 
plant capable of disposing of 60 to 75 tons daily for $25,000, 
or a plant with three times that capacity for approxi- 
mately $50,000. The sanitary division has $50,000 for the 
erection of a new plant in the Dorchester district, but in 
that vicinity the garbage and refuse is disposed of by con- 
tract. The department has the necessary site in the North 
End, and if it can secure the transfer of that money a 
plant will undoubtedly be recommended. 


New Garbage Ordinance in Newark 


Newark, N. J.—The new garbage ordinance, which was 
adopted by the Board of Works some time ago, has gone 
into effect. The new ordinance states that garbage cannot 
be put into the street or on the sidewalk near the curb, 
as has been done before, but must be put at an easily 
accessible place within the house line. This means that the 
garbage is to be placed in the areaway, alleyway or yard 
of the house. Some of the housekeepers are uncertain how 
their garbage will be disposed of. They have a little yard 
where they can put their garbage, but no alleyway leading 
to it and no areaway, and to get to the yard one would 
have to go through the house. 


Seattle May Vote on Garbage 


Seattle, Wash.—Councilman W. H. Murphy, who intro- 
duced the ordinance appropriating $65,000 for a municipal 
garbage collection system, repealed by a bill presented by 
President Hi Gill, and which was vetoed by the Mayor, will 
introduce a bill providing for an expression of the voters 
on the subject of municipal collection under different con- 
ditions at the general election, November 3. The vote will 
not be taken, if ordered by the Council, on any specific 
amount for the installation of the service, but the electors 
will be asked to make a preference on these qustions: 

Shall the city of Seattle subdivide the city into sanitary 
districts, construct therein refuse destructors, and undertake 
the destruction of refuse? Shall the city make a charge 
per hundred pounds of refuse gathered for destruction, at 
prices dependent upon the character of refuse? Shall such 
collection and destruction be free as to residences, but with 
a charge per hundred pounds, at prices dependent upon 
its character, for such refuse as may be gathered from 
business houses, and such as may be designated as trade 
or commercial refuse? Shall the city of Seattle grant a 
franchise to some person or corporation for a fixed period 
of years, permitting such person or corporation to zather 
the refuse of the city, charging therefor such prices as they 
may deem to be reasonable? 
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Wants an Exclusive Garbage Franchise 


Portland, Ore-—A newly-organized company, the Sani- 
tary Garbage Destruction Company, is seeking to secure 
from the city an exclusive franchise for the collection of 
garbage for a term of twenty-five years. The company 
proposes to handle all the garbage of the city. It will build 
crematories outside the city limits, and collect the garbage 
in metal sanitary wagons. It is proposed to have several 
dumping places, where the garbage can be carted in wagons 
and dumped into cars, and in them carried to the crema- 
tories. These dumping places are to be outside the busi- 
ness districts. In the business districts the garbage must 
be collected at night, and in the residence districts in the 
daytime. It is proposed to charge the city of Portland 
75 cents a ton for consuming the garbage. If the garbage 
is collected according to the plans outlined by the company, 
there would be more than 100 tons to be consumed every 
day, and the cost to the city would be in the neighborhood 
of $75 a day. In addition to this, the corporation proposes 
charging householders and business men the same sums as 
the private scavengers now charge for gathering garbage, 
which amounts all the way from 75 cents to $50 a month. 
This charge would yield hundreds of thousands of dollars 
to the corporation every year. 


RAPID TRANSIT 
Regulation of Interurban Cars 

Erie, Pa.—City Solicitor Hewes has submitted a draft of 
an ordinance governing the suburban trolley lines now 
running into Erie. At the present time these companies 
have no legal right to use the streets, and under a recent 
decision of the court the city can stop the cars at the edge 
of the city limits. The city, however, has no desire to go 
this far, but intends to regulate the running of the cars. 
Citizens now complain that the cars will not stop for a 
passenger in the outskirts when the cars are coming down 
town. The ordinance, as it now stands, grants permission 
to the interurban cars to operate in the city provided the 
companies controlling them observe certain conditions re- 
garding fares. Another condition requires that they shall 
furnish transfers within these limits without extra charge. 
The ordinance specifies, also, that the interurban companies 
shall have no right to construct tracks within the city 
limits, but shall operate only over the lines of companies 
already enjoying franchise privileges within the city. An- 
other section provides that free transportation shall be 
given policemen and firemen within the city. It is further 
specified that the interurban cars shall be subject to all 
ordinances now in force or later passed. 

No Safety Device Accepted 


New York, N. Y.—The members of the Public Service 
Commission who have been experimenting in the yards of 
the General Electric Company, at Schenectady, with vari- 
ous types of car fenders and wheel guards, have returned 
to New York and report that, while no ideal device has yet 
been discovered, the demonstrations brought out many 
valuable points and that no doubt the Commission would 
ultimately be able to decide on a fender and wheel guard 
which would give absolute protection to pedestrians. “In 
making the tests,” the Secretary of the Commission said, 
“dummies representing men, women and children were used, 
and these dummies were fully clothed. The reports which 
will be made by the Engineers of the Commission on their 
observations of the tests will show that clothing has a 
great deal to do with the effects of street car accidents. In 
many instances the dress of the dummies representing wom- 
en were caught by the corner of the fender or wheel guard, 
with the result that the dummy was dragged alongside the 
car until the car could be stopped. A few of the devices 
which in theory appeared to be effective proved on contact 
with small figures to be just the reverse, and while they 
would pick up or throw aside a body of an adult, would 
run over and throw beneath the trucks the body of a child. 
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Plan Three-cent Trolley Line 

New York, N. Y.—This city will have a three-cent fare 
street car line if the promoters of the Greater New York 
Traction Company succeed in carrying out their plans. The 
application for a charter sets forth that the company wants 
to build and operate an electric street railway in Fulton, 
Cortlandt and William streets and Maiden Lane, thereby 
affording a crosstown service connecting with the Brooklyn 
Bridge, and the Fulton, Cortlandt and Barclay street fer- 
ries. It further states that the proposed rate of fare is three 
cents. The company will ask for franchises in several 
streets now occupied by horse car lines. 


Will Provide Rapid Transit by Bridge and Tunnel 


Pittsburg, Pa—The project of piercing Mt. Washington 
with a traffic tunnel and to span the Monongahela River 
with a bridge connecting the tunnel with the “Bluff” in 
Pittsburg proper, is assuming tangible shape. Application 
will be made for these charters for companies to consum- 
mate the plan. The New Liberty Tunnel Company pro- 
poses to build a tunnel twenty-five feet wide and fifty feet 
high from Mann street to Kaiser street, a distance of 6,800 
feet. The New Liberty Bridge Company proposes to con- 
struct a bridge from the terminus of the tunnel across the 
Monongahela River. The North End Tunnel Company will 
construct a tunnel from the bridge to a point near Shingin 
and Locust streets. 


MISCELLANEOUS 


Allentown Opens Public Park 


Allentown, Pa.—Allentewn’s new park—the only one it 
has—has been opened to the public. The city practically 
owes the park to the efforts and generosity of Colonel H. C. 
Trexler, although others joined with him in the gift. The 
park consists‘of six and a half acres on Linden and Turner 
streets. Part of the ground was purchased six years ago 
for a reservoir, as it was the highest point in the city, but 
that plan was abandoned. Adjoining land has béen pur- 
chased from its owners at a low price. Colonel Trexler 
paid for the equipment, its grading, shrubbery and foun- 
tains. George H. Hardner, contractor, built the cement 
walks at cost of labor and materials. Former City Engi- 
neer H. F. Bascom made plans and surveys. 





Helena to Have Public Playgrounds 


Helena, Mont.—The to establish children’s 
playgrounds in Helena is meeting with success. Twelve 
hundred dollars has been raised, and a block of ground on 
the west side will be purchased, the arrangements having 
been made. The property will cost $5,000, and another 
$5,000 will be raised with which to equip it with a gym- 
nasium, tennis courts, ball ground, etc. Ultimately similar 
grounds will be established on the east side and near depot. 


Objectionable Billboards Prohibited 


Washington, D. C.—In connection with the crusade for a 
spotless town waged by officials of the District for the past 
four months, Major Richard Sylvester, Superintendent of 
Police, is going to war on billboards and posters. For sev- 
eral years he has been endeavoring to, eliminate certain 
features of this form of advertising, but has never been 
successful. He has announced that he will renew his efforts, 
and it is his hope and belief that the results will be more 
satisfactory this time. In his annual report to the Com- 
missioners he will recommend legislation prohibiting alto- 
gether unsightly forms of display advertising, or stringent 
restriction. He believes the law should regulate the sensa- 


movement 


tional, misleading and exciting object lessons portraying the 
performance of some “blood-and-thunder” show that deface 
billboards and add no substantial patronage to the houses 
that employ them. He also contends that portraits should 
not be included in the category with burglaries, killings, 
train wrecks and the attempted portrayal of sensational and 
emotional beauty shows. 





LEGAL NEWS 


Summary and Notes of Recent Decisions — Rulings 
of Municipal Interest 


CITY PUMPING STATION—NUISANCE 


Gordon vs. Village of Silver Creek.—A municipal corpora- 
tion which erects a pumping plant is liable for injuries to 
adjoining residence property caused by the emission of 
smoke, and it cannot avoid liability as for a nuisance on 
the ground that in maintaining the pumping plant it is ex- 
ercising a governmental function delegated to it by the 
State. Whether the use of land is unreasonable, so as to 
constitute the use a nuisance, depends on the circumstances 
of the particular case and is a question of fact. Serious 
and substantial injury to surrounding residence property, 
resulting from the use of soft cecal in operating a mu- 
nicipal pumping plant, is an appropriation of the property 
injured to the extent that it is damaged, and the owners 
thereof are entitled to recover therefor—New York Su- 
preme Court, Appellate Division. 


AUTHORITY OF CORPORATION COUNSEL 


Nichols vs. City of Ansonia.—The charter of a city (Special 
Laws 1901) provides that the Corporation Counsel shall be 
the legal adviser of the city, and that it shall be his duty 
to represent the city in all civil actions wherein it is inter- 
ested, except as otherwise provided, and that he shall, when 
so directed by the Mayor or Board of Aldermen, represent 
the city in all matters affecting its interests pending before 
the General Assembly, and shall perform all other legal 
services which may be required of him by the Board of 
Aldermen or by law or ordinance. Section 85 provides that 
the Board of Aldermen shall exercise all the powers con- 
ferred on the city, except as otherwise provided. Section 
15 provides that the Mayor may, whenever in his judgment 
the interests of the city demand such action, employ ad- 
ditional counsel to assist the Corporation Counsel in the 
trial of any case in which the city is a party, except with 
reference to any matter pending before the General As- 
sembly. Held, that in the absence of any other provision 
by which the city’s power in the direction of its Corpora- 
tion Counsel can be exercised, the power and duty of the 
Corporation Counsel as agent of the city to conduct an 
action pending in court against the city, and to determine 
according to his best judgment whether or not it is for 
the interest of the city that it should attempt to make a de- 
fense, can be controlled only by the Board of Aldermen, 
and cannot be so controlled by the Mayor appointing special 
counsel to make a defense, notwithstanding the Corpora- 
tion Counsel’s determination that there was no defense; 
section 15 merely permitting the Mayor to authorize an 
expenditure for the assistance of the Corporation Counsel, 
and not vesting in him the power of the city to control or 
supersede such officer in the exercise of his charter powers 
and performance of his charter duties—Supreme Court of 
Errors of Connecticut. 


DEFECTIVE SIDEWALK—NOTICE—CARE 


Romanowski vs. City of Tonawanda.—A statement of in- 
juries to a pedestrian, caused by a defective sidewalk, which 
recites that the accident occurred at a point in the sidewalk 
on the east side of a designated street a short distance from 
a designated cross street, is sufficient within Village Law. 
requiring a statement of the nature of the claim amd of the 
time and place at which the injury occurred, etc., though the 
accident occurred 228 feet from the designated cross street 
and 96 feet from the next cross street. A village is not 
bound to keep its sidewalks in an absolutely safe condition, 
but is bound only to use reasonable care in that regard.— 
New York Supreme Court, Appellate Division. 


MILK STANDARDS—STATUTES AND ORDINANCES 


City of St. Louis vs. Klausmeier—Where a municipal 
ordinance prescribing the percentages and standard of purity 
of dairy products fixed a lower standard of strength and 
purity than that fixed by the State statutes relating to the 
same subject, but was not inconsistent with the State stat- 
ute, no prosecution whatever would lie against a person 
selling dairy products which came up to the standard fixed 
by the statutes; but, where he sold products below that 
standard, he would be liable to punishment under the State 
laws and not under the municipal ordinance, unless the 
standard of strength and purity fell also below the standard 
of the city ordinance, in which event he would be ‘liable 
to punishment under both the ordinance and the statutes.— 
Supreme Court of Missouri. 
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SPECIAL ASSESSMENT—BENEFITS—DAMAGES 


_ Park City Yacht Club vs. City of Bridgeport.—In assess- 
ing special benefits upon the owner of land adjoining a 
public improvement, the assessing authority must find 
that the whole effect of the contemplated improvement is 
to increase the value of the owner’s property, and this result 
must be reached by weighing the facts tending to show 
injury as well as special benefit. Charter of City of Bridge- 
port authorizes the Common Council to lay out new high- 
ways and to alter, extend, or enlarge or discontinue the 
same, etc. Section 47 provides that the Board of Public 
Works shall have exclusive jurisdiction of appraising bene- 
fits and damages. Section 48 requires it to ascertain what 
persons will be damaged by such improvements and the 
amount thereof above any special benefits. Section 59 per- 
mits any person aggrieved to apply to the Superior Court 
for relief. When an avenue was enlarged and altered, in 
widening, the highway and extending it, the city removed 


a causeway, so that plaintiff could not get from its premises 


to the city thereby, and built a bridge north of the cause- 
way, so that plaintiff could not have access from his property 
to the bridge by reason of intervening water without going 
some distance. Held, that the Superior Court, under Sec- 
tion 59, in determining the question of special benefit, could 
consider the effect upon plaintiff's property of such improve- 
ment and any injurious effect upon the value of plaintiff's 
property resulting from the peculiar construction of the 
highway, as well as any beneficial effect from other causes. 
—Supreme Court of Errors of Connecticut. 


ASSESSMENT—STATUTORY PROVISIONS 


Seattle Cedar Lumber Mfg. Co. vs. City of Ballard et al.— 
The laws of 1905, providing that, when a City Council makes 
in good faith and without fraud an assessment for a street 


improvement, it shall be valid and enforcible, is not in- 


tended to reach beyond mere irregularities and to include 
jurisdictional facts, in which case it would be unconstitu- 
tional, so that, a reasonably substantial following of the 
established statutory method of making public improve- 
ments by special assessments being essentially a jurisdic- 
tional matter, failure to proceed by such method renders 
the assessment void.—Supreme Court of Washington. 


MUNICIPAL CORPORATION—IRREGULARITIES 


State ex rel. Roberson vs. Town of Pell City et al.— 
The people of a locality having organized themselves under 
color of law, at least, into a municipal corporation, and 
it having ever after, for sixteen years, exercised all the 
functions of such a duly organized corporation, and the 
State having during that time by several acts of the Legis- 
lature distinctly recognized it as a municipal corporation, 
a proceeding by the State to dissolve it for a claimed 
irregularity in its organization, in that the petition for 
incorporation alleged petitioners to be “residents * * * 
of legal age,’ while the statute requires the petition to be 
signed by “adult male inhabitants,” will be refused enter- 
tainment on the ground of laches and the discretion of the 
court to refuse judgment of ouster if, in its opinion, the 
interests of the public do not require such judgment.— 
Supreme Court of Alabama. 


SUNDAY LAWS—TICKET SELLING 


City of Topeka vs. Crawford.—To keep open, manage and 
superintend a theater and sell tickets therein on Sunday is 
labor within the meaning of the ordinance which provides 
that: “Every person who shall either labor himself or 
compel his apprentice, servant or any other person in his 
charge or control, to labor or perform any work other 
than the household offices of daily necessity, or other 
works of necessity or charity, on the first day of the week, 
commonly called Sunday, shall be deemed guilty of a mis- 
demeanor.—Supreme Court of Kansas. 


DEFECTIVE STREETS—NEGLIGENCE 


City of Emporia vs. Juengling.—It is not negligence, as 
a matter of law, for one to stand up while riding on a dray 
in a city street, though he is 68 years of age; and such act 
does not preclude a recovery for injuries caused by a defec- 
tive street.—Supreme Court of Kansas. 


BONDS—INTEREST RATE 


Town of Lancaster vs. First National Bank of Lancaster 
et al—Under the statutory provision as to issuance of 
bonds by a-town, merely prescribing that they shall bear a 
rate not exceeding 6 per cent. per annum, and making no 
restriction on the right to fix place of payment, a stipula- 
tion for 5 per cent. interest, payable semi-annually, at a 
place out of the State, is valid—Supreme Court of South 
Carolina. 
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NEWS OF THE SOCIETIES 


New England Water Works Associa- 
tion.—The twenty-seventh annual con- 
vention of the Association opened at 
the Traymore Hotel, Atlantic City, N. 
J., Wednesday, September 23, with an 
attendance of over two hundred mem- 
bers, associates and guests. The first 
technical paper read after customary 
preliminaries and the business meeting 
was by John C. Trautwein, Jr., of Phil- 
adelphia, Pa., describing the water pu- 
rification works at Philadelnhia now 
reaching completion. Lantern slides il- 
lustrated the progress and present con- 
dition of the works. At the afternoon 
meeting the Committee on the Natural 
Resources of the Country reported on 
its progress. Water resources and for- 
estry were dealt with by two United 
States Government officials, Marshall 
O. Leighton, Chief Hydrographer of 
the Geological Survey, and R. S. Kel- 
logg, of the Forest Service. In the 
evening the members of the Associa- 
tion and others in attendance at the 
convention inspected the boardwalk 
and surrounding scenery, employing in 
their service sixty-seven two-seated 
roller chairs. The officers’ reception 
took place in the parlors of the Tray- 
more after the Boardwalk trip. Asso- 
ciate members in charge of exhibits 
showed their goods to many friends 
during the evening. 

Early Thursday morning the Com- 
mittee on Standard Specifications for 
Fire Hydrants reported on the prog- 
ress they had made and promised a 
more definite report later. A unique 
contribution to the history of early 
American water works was made in 
a paper by Albert L. Sawyer, Water 
Registrar of Haverhill, Mass. A num- 
ber of curious documents regarding the 
transactions of the old Haverhill Water 
Company, about a century ago, were 
shown, not the least amusing among 
them being an expense account ap- 
proved at a regular meeting of the di- 
rectors in which the item of “one gal- 
lon of rum, $1,” alternated pretty regu- 
larly with a charge of 25 cents for two 
hand spikes or some other trifling ar- 
ticle of hardware. 

R. S. Weston, of Boston, Mass., de- 
scribed a method quite common in Ger- 
many of jointing iron pipes by means 
of a rubber ring slipped about the 
spigot end of each pipe and driven to 
place in laying. The speaker said the 
cost was a trifle less than lead for 
pipe of less than 14-inch diameter. For 
larger-sized pipe, joint could also be 
made cheaper than lead, provided the 
pipes were cast with that end in view, 
so as to require a ring of less thick- 
ness than is necessary with standard 
American pipes. In the discussion 
which followed, apropos of the ques- 
tion of economy in pipe joints, favor- 
able mention was made of results ob- 
tained by the use of Leadite, a compo- 
sition of sulphur, iron filings and other 
ingredients. The advantages of cov- 
ered concrete reservoirs, especially for 
water works of small or moderate size, 
using ground waters, was discussed by 
Frank L. Fuller, of Boston, Mass. 
Many illustrations, by means of lantern 
slides, gave the audience’ a clear idea 
of many details of construction and 
methods of conducting the work. 

At the afternoon session, the meter 
question occupied the attention of the 
convention. Ermon L. Peck, Distri- 
bution Engineer, of Hartford, Conn., 
described the progress of the introduc- 
tion of meters and its effect in decreas- 


ing the per capita water consumption. 
As to just what extent large private 
consumers had developed water sup- 
plies of their own, in preference to 
using the municipal supply, the speaker 
did not supply data. W. H. Richards, 
Engineer and Superintendent, of New 
London, Conn., discussed the general 
question of water rates, without refer- 
ence to any particular locality, and he 
presented diagrams and tables. In the 
discussion which followed Superintend- 
ent E. W. Bemis, of Cleveland, O., ex- 
pressed the opinion that two meter 
rates should prevail: one a flat rate for 
all consumers in competitive lines of 
business, so that the larger should not 
obtain any advantage over a smaller 
dealer through a lower rate obtained 
through a government agency, while 
the other rate should be on the ordi- 
nary wholesale principle, that large or- 
ders call for low prices. This rate 
should apply to non-competitive per- 
sons and corporations, such as rail- 
roads, with a view to preventing them 
from developing private supplies of an 
inferior grade of water suitable for 
their purposes. The example of Hol- 
yoke, Mass., which charges $2 a year 
rental on all meters, and an unvarying 
meter rate to all consumers, seemed to 
meet with pretty general approval. 
Frank A. Barbour, Boston, Mass., dis- 
cussed water service and insurance 
rates, with particular reference to ex- 
perience in New Brunswick. In the dis- 
cussion which followed, the opinion 
was expressed that insurance rates va- 
ried in accordance with some factors 
unknown to water works men, but sus- 
pected to be the principle of charging 
what the business would stand. 

At the evening session, the last for the 
reading of technical papers, the reports of 
two committees were received, not as 
to details, but as to the general fact 
of progress and the hope of more of 
it. These were the reports of the Com- 
mittee on Awards that have been made 
for damages resulting from the diver- 
sion of water and the Committee on 
Awards that have been made in water 
works valuation cases. The papers 
read were: One by Charles E. Chand- 
ler, Norwich, Conn., on Stream Flow 
Data, which was commended for its 
brevity and point, and the other by 
Robert E. Horton, Albany, N. Y., read 
by Leonard Metcalf in the author’s ab- 
sence, giving some instances where 
questions of damages for stream flow 
diversion had been adjusted by storage 
compensation. The author advocates 
settlement of questions of damages by 
private agreement among the parties 
interested. 

On Friday morning, the last day of 
the session, the party took a trolley 
ride about the city and visited the Water 
Works Pumping Station. 

Associate members presented the fol- 
lowing exhibits: 

East Jersey Pipe Co., 90 West street, 
New York City, lock-bar steel pipe. 

The Thomson Meter Co., 79-83 Washing- 
ton street, Brooklyn, N. Y., Lambert water 
meters. 

A. P. Smith Mfg. Co., 
service tapping machines. 

Pittsburg Meter Co., East Pitsburg, Pa., 
Keystone and Eureka water meters. 

Lead Lined Iron Pipe Co., Wakefield, 
Mass., lead-lined iron pipe, tin-lined iron 
pipe. 

Builders’ Iron Foundry, Providence, R. I., 
Venturi meters, Ford meter boxes. 

National Water Main Cleaning Co., 


Newark, N. J., 


27 


William street, New York, City, samples of 
pipe before and after cleaning. 

Neptune Meter Co., 90 West street, New 
York City, Trident water meters. 
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Water Works Equipment Co., 180 Broad- 
way, New York; pipe cutters, chain pipe 
vises, thawing apparatus. 

Henry R. Worthington, 115 Broadyyay, 
New York City, water meters. Ais 

Hersey Mfg. Co., South Boston, Mass.. 
water meters. 

The Pratt Cady Co., Hartford, Conn., fire 
hydrant. 

Hays Mfg. Co., Erie, Pa., service boxes, 


corporation cocks, pattern cocks, goose 
necks. 

Ross Valve Mfg. Co., Troy, N. Y., re- 
ducing and regulating valves. 

Union Water Meter Co., Worcester. 
Mass., water meters, the union rotary 


piston meter, Columbia, 
Vertical meters. 


King Disk, King 


H. Mueller Mfg. Co., Decatur, IIL, tap- 
ping machines. 
The Anderson Coupling Co., Hartford, 


Conn., lead pipe couplings. 

Walter Macleod & Co., 107 Liberty street, 
New York City, oil burners. 

Indiana Sanitary and Water Supply 
Association.—The association has been 
formed having for its object the im 
provement of the water supply of the 
various cities and the abatement of 
sewerage nuisances. The officers of 
the company are: President, H. E. 
Barnard, Indiana State Board of 
Health; secretary, F. C. Jordan, In- 
dianapolis Water Company; treasurer, 
George A. Fletcher, Brazil; first vice- 
president, Dow R. Gwinn, Terre Haute; 
second vice-president, Howard A. Dill, 
Richmond; third vice-president, B. T. 
Von Behren, Evansville; fourth vice- 
president, Quince Walling, Muncie; 
fifth vice-president, Professor Sever- 
ance Burrage, Purdue University, La- 
fayette. 

Cement Products Exhibition Com- 
pany.—In accordance with the ex- 
pressed wishes of the largest number 
of former exhibitors, the management 
of the show has chosen the date for 
the next Cement Show in February, 
having leased the Coliseum for Febru- 
ary 18-24. The show last year was the 
first effort of the Cement Products 
Exhibition Company at holding a show, 
and it came at a period when the busi- 
ness outlook was so positively dis- 
heartening that many concerns were e*:- 
tremely loath to give the enterprise 
their support. But in spite of this fhe 
exhibition was far more satisfactory 
both to the exhibitors and spectators 
than any previously held. The show 
was conducted along business lines and 
the manner in which the arrangements 
were carried out met with the uniform 
approval of all concerned. The show 
was widely advertised and no effort or 
expense was spared by those behind the 
undertaking. For the coming show un- 
usually elaborate and comprehensive 
preparations are being made to interest 
not only those directly connected with the 
cement trade, but the general public as 
well. The future of the industry de- 
pends to a very large extent upon 
public opinion, and not until people 
generally can be educated to favor and 
to use concrete over other forms of 
building materitl, will the cement in- 
dustry occupy the place which it should 
properly hold. The underlying idea of 
the Chicago Show is to teach those 
who know something about cement 
construction more, and to teach those 
who know nothing about cement some- 
thing. A Cement Show should not be 
conducted entirely for the purpose of 
bringing direct business to the exhib- 
itors, but it should be an industrial 
demonstration that will create universal 
interest in cement and its innumerable 
uses. Edward M. Hagar, 1430 Com- 
mercial Bank Building, Chicago, IIl., is 
President of the company. 
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Good Roads Convention.—A conven- 
tion was held at Atlantic City, N. J., 
September 25-26, under the auspices of 
the Associated Automobile Clubs of 
New Jersey, with the co-operation of 
the New Jersey Automobile Trade As- 
sociation, the New Jersey’ State 
Grange, the Freeholders and County 
Engineers of New Jersey. The object 
of the meeting was to reconcile inter- 
ests that have hitherto been to some 
extent conflicting. The key to the solu- 
tion of the difficulty seems to have 
been found in the united action for a 
common interest—the construction of 
better roads. It is believed that the 
minor differences will be lost sight of 
in the effort for the common object. 
For the purpose of promoting good 
feeling, so necessary for the success of 
the undertaking, the social features 
were arranged with special care and 
contained some features, such as a 
“Night-in-the-Kitchen,” perhaps not so 
well understood outside of Atlantic 
City. The associations will look to the 
State to finance and provide for new 
main lines of highways connecting im- 
portant points more directly than at 
present. To the County Engineers 
they look for improved methods of 
road constructon, which will provide a 
road bed superior to macadam as now 
laid. Just what this is to be was not 
said, but the general sentiment was 
that some adhesive material, presum- 
ably of a bituminous nature added to 
the macadam, would accomplish the de- 
sired result. The discussion of Legis- 
lative matters or laws regulating the 
use of highways by any particular class 
was prohibited and ruled out of order 
by the chair. 

The program was as follows: 

Address of Welcome, Mayor F. P. Stoy, 
Atlantic City, N. J.; Opening Address by 
Governor John Franklin Fort, read_ by 
Colonel Gylkinson, Commissioner of HMigh- 
ways. 

Session on Good Roads—Addresses: From 
the Granger Viewpoint, G. W. F. Gaunt, 
Master N. J. State Grange; From the Road 
Driver Viewpoint, James M. Beldon, Sec- 
retary Essex County Road Drivers’ Asso- 
ciation; From the Citizen Viewpoint—the 
Dweller Along the Way, Frank Bergen, 
Elizabeth, N. J.; The Relation of the User 
to the Highway, Judge Wm. H. Speer, 
Jersey City, N. J.; From the Automobilist 
Viewpoint, Mr. J. B. R. Smith, N. J. Com- 
missioner of Motor Vehicles; open session 
under five-minute rule; ge neral discussion. 

Road Construction—How it is accom- 
plished in Pennsylvania, Joseph W. Hunter, 
State Highway Commissioner, Harrisburg, 
Pa.; How it is accomplished in Massachu- 
setts, Member of State Highway Commis- 
sion; How it is accomplished in New York, 
Frederick Skene, State Engineer and Sur- 
veyor; What a New Jersey Engineer would 
do, James E. Owen, News irk, N. J.; Care of 
unimproved Highways, Ex-Senator L. J. 
Martin, Newton, N. J.: What the American 
Automobile Association is doing, Robert P. 
Hooper, Chairman Good Roads Committee, 
Philadelphia, Pa.;What the Federal Gov- 
ernment is doing, Allerton S. Cushman, 
Acting Director Public Roads Department 
of Agriculture, Washington, D. C.; The 
Ideal Construction, Geo. C. Diehl, County 
Engineer, Buffalo, N. Y.; The Ideal New 
Jersey, Calvin Tomkins; open session under 
five-minute rule: general discussion. 

Northwest Electric Light Associa- 
tion—lor the purpose of organizing 
an electric light and power association 
for the Pacific Northwest. more than 
100 prominent men engaged in the pro- 
duction of electric light and power met 
at the Hotel Butler, Seattle, Wash., 
September 18 and 19. Men who are 
connected with electric light and power 
industries of Seattle, Portland, Spo- 
kane, Aberdeen, Hoquiam, Everett, 
Bellingham, North Yakima, Walla 
Walla, Boise, Wenatchee, Ellensburg, 
Mt. Vernon and other cities of the 
Pacific Northwest attended the conven- 
tion. It is stated that there are up- 
wards of 200 electric light and power 
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plants doing business in Washington, 
Oregon and Idaho. The delegates to 
the convention were entertained by the 
local officials of the light and power 
companies. The new association will 
in its organization follow the lines of 
the National Electric Light Associa- 
tion. 

National Tax Association.—The pre- 
liminary program for the second in- 
ternational conference on State and 
local taxation, which will be held at 
Toronto, Canada, October 6 to 9, un- 
der the auspices of the National Tax 
Association, has been completed. Al- 
len Ripley Foote. of Columbus, O., 
president of the association, has an- 
nounced the names of a majority of 
the speakers at the conference, and the 
list includes many of the best known 
writers and speakers on economic sub- 
jects in the United States and Canada. 
The program is as follows: 

“Taxation of Mineral Resources in Can- 
ada,’’ Prof. Oscar D. Skelton, Queen’s Uni- 
versity, Kingston, Ontario. ““Assessment 
of Oil, Gas and Coal Land.”’ T. C. Towns- 
end, expert, Virginia tax commission, 
Charleston, W. Va. “Taxation of Min- 
erals.’”’ Frank L. McVey, chairman. state 
tax commission, St. Paul. ‘‘Discussion,” J. 
ao “homas, secretary, state board of 
equalization, Salt Lake City. ‘‘Forest Tax- 
ation,’’ Fred R. Fairchild, professor of eco- 
nomics, Yale University. ‘“‘Forest Taxation 
Conservation, as Practiced in Canada,”’ Dr. 
B. E. Fernow, School of Forestry, Univer- 
sity of Toronto. ‘‘Discussion,’’ A. C. Shaw, 
law department, United States Forest 
Service, Washington. “Taxation of In- 
tangibles,’’ Prof. Charles J. Bullock, de- 
partment of economics, Harvard Univer- 
sity, Cambridge. ‘Inheritance Tax Laws,”’ 
William H. Corbin, state tax commissioner. 
Hartford. “Taxation of Inheritances,”’ 
Prof. Solomon S. Huebner, University of 
Pennsylvania, Philadelphia. ‘‘Discussion,’ 
Joseph H. Underwood, professor of eco- 
nomics, University of Montana, Missoula, 
Mont. ‘‘Taxation of Life Insurance Com- 
panies in Canada,’’ T. Bradshaw, general 
manager, Imperial Life Association, To- 
ronto. ‘‘Business Assessments as a Sub- 
stitute for Personal Property Tax, Ca- 
nadian Experience,’?’ James C. Foreman, 
assessment commissioner, Toronto. ‘Or- 
ganization and Work of State Tax Com- 
missions,’”’ Judge Egbert E. Woodbury, 
chairman New York state tax commissluw... 
“Problems of Local Administration,’ Judge 
Oscar Leser, appeal tax court, Baltimore, 
Md. “Taxation of Farm Land,’’ Matthew 
B. Hammond, professor of economics, Ohio 
State University. “The Valuation of Farm 
Property for Assessment,” John R. Com- 
mons, professor of economics, University 
of ° Wisconsin. “Farmers and General 
Property Tax,’’ F. A. Berthick, Master 
State Grange, Mantua, Ohio. ‘‘City Real 
Estate Assessment,’’ Lawson Purdy, pres- 
ident, department of taxes and assessment, 
Hall of Record, New York City. ‘‘Tax Sys- 
tems of Northwest Canada,” Theodore a. 
Hunt, solicitor of Winnipeg, Man. ‘The 
Adoption of Mathematical Rules for As- 
sessment,” Prof. R. A. Seligman, Columbia 
University, New York City. ‘Growth of 
State and Local Expenditures,’’ Prof. W. 
F. Gephart, Ohio State University, Colum- 
bus. ‘‘Canadian Methods of Taxing Manu- 
facturing and Mercantile Corporations,’’ 
Prof. James Mayor, University of Toron- 
to. ‘‘Railroad Taxation,’”’ Prof. S. J. Mc- 
Lean, University of Toronto. ‘Taxation 
of Public Service Corporations,’’? Dr. Milo 
R. Maltbie, member of public service com- 
mission, city of New York. ‘‘Discussion,”’ 
Harrison Williams, general land and tax 
agent, Erie Railroad Company, New York 
city; Frank P. Crandon, tax commissioner, 
Chicago & Northwestern Railway Com- 
panv, Chicago. ‘‘Scientific Division Be- 
tween State and Local Taxation,’’ Prof. 
Tsaac A. Loos, School of Political Science, 
University of Iowa. ‘‘Double and Multiple 
Taxation,’’ Theodore Sutro, chairman, com- 
mittee on taxation American Bar Associa- 
tion, New York. ‘History Constitutional 
Limitations,’’ Robert A. Campbell, Uni- 
versity of Wisconsin, Madison. ‘‘Discus- 
sion,’”’ Prof. Isidor Loeb, University of Mis- 
souri, Columbia, Mo. 

New Jersey Police Benevolent Asso- 
ciation—More than 1,000 patrolmen 
from different sections of the State 
were in attendance at the annual State 
convention of the Police Benevolent 
Association at Greenville Schuetzen 
Park, Jersey City, September 16. The 


VoL. XXV., No. 14. 


out-of-town delegates were met by the 
Jersey City contingent at the head- 
quarters, 642 Newark avenue, and pa- 
raded from there to the City--Hall, 
where they were reviewed by Mayor 
Wittpenn. Special cars were then taken 
to the park, where the business of the 
convention began. A banquet at which 
Mayor Wittpenn, Assemblyman Joseph 
P. Tumuley and Eugene Kinkead spoke 
was one of the features of the day. 

Massachusetts State Firemen’s As- 
sociation.—The annual convention was 
called to order September 10, at Nan- 
tucket, and after a half hour’s devotion 
to business Lieutenant William A. 
Brooks, of Stoneham, delivered an ad- 
dress on “Should the Massachusetts 
State Firemen’s Association Advocate 
the Use of Service Stripes by the Fire- 
men of Massachusetts?” Albert M. 
Kimball, of Hingham, spoke on “The 
Fire Alarm System of To-day,” and 
Captain James F. McKissock, of Low- 
ell, spoke on legislative matters of in- 
terest to firemen the past year. Other 
addresses were made by George W. 
Kerr, of Springfeld, and George W. 
Horton, Chief of the Baltimore Fire 
Department. 

At the opening of the afternoon ses- 
sion, Dr. Ellenwood B. Coleman, Nan- 
tucket’s representative, spoke to the 
gathering on “The Island of Nantuck- 
et.” He was followed by Chief Mullen 
of the Boston Fire Department, whose 
talk was on “The Advisability of Es- 
tablishing a System of Notification to 
Nearby Cities and Towns in the Event 
of a Conflagration and Establishing a 
Practical Limit.” Another interesting 
address was by Chief Spencer of Chel- 
sea, who gave a résumé of the con- 
flagration in that city. Chief Packard 
of Attleboro had something to say on 
the numerous styles of ladder trucks 
in use to-day. Captain John J. Cash- 
man of the Brooklyn fire patrol gave an 
outline of the service rendered by the 
protective department of his city and 
urged the separation of the protective 
department from the fire department in 
cities of 50,000 inhabitants or over. At 
the opening of the evening session the 
credential committee made its report 
and the roll of honor was read. Frank 
E. Rane, State Forester, gave an ad- 
dress on “Forest Fires—Their Preven- 
tion and Extinguishment,”’ and Senator 
Thomas W. Williams of Attleboro 
spoke on “The Fireman as a Public 
Servant.” Burton Steere, Assistant 
Chief of the Springfield Fire Depart- 
ment, and Captain McKissock of Low- 
ell gave their views on “Firemen’s Pen- 
sions,” and the closing address of the 
evening was by Mayor Coughlin of 
Fall River. 


Calendar of Meetings 


September 21-October 12. 
National Association for the Study and 


Prevention of Tuberculosis.—Interna- 

tional Congress, Washington, D. C.—Dr. 

Henry Barton Jacobs, Secretary, Balti- 

more, Md., Dr. Joseph Walsh, Philadel- 

phia, Pa. Special Secretary of the Com- 

mittee on the International Congress. 
September 28-October 1. 

Pacific Coast Association of Fire Chiefs. 
—Annual convention, Victoria, B. C.— 
William Metz, Chief Fire Department, 
Walla Walla, Wash., President. 

September 30-October 2. 

League of American Municipalities.— 
Twelfth annual convention, Omaha, Neb. 
— MacVicar, Secretary, Des Moines, 
a. 

September 29-30. 

American Public Works Assoclation.— 

Annual meeting, Asheville, N. C. 
September 29-October 10. 

Sixteenth Annual Irrigation Congress.— 

Albuquerque, N. M. 











September 30, 1908. 


October 5-6. 

Illuminating Engineering Society.—Sec- 
ond annual session, Hotel Walton, Phila- 
delphia, Pa. 

October 5-19. 

Greater New York Taxpayers’ Confer- 
ence.—Budget Exhibit City Investing 
Building, New York City. ' 

October 6-9. qn 

National Tax Association.—Second In- 
ternational Conference, Toronto, Canada, 
—A. C. Pleydell, Corresponding Secre- 
tary, New York City. 

October 7. 

American Society of Civil Engineers.— 

Regular semi-monthly meeting, Society 


House, 220 West Fifty-seventh street, 
New York City.—Charles Warren Hunt, 
Secretary. 

October 7. 


Empire State Gas and Electric Associa- 
tion.—Annual meeting, United Engineer- 
ing Societies Building, 29 West ‘Thirty- 
ninth street.—Charles H. B. Chapin, 154 
Nassau street, New York City, Secretary. 

October 7-9. 

Lakes-to-the-Gulf Deep Waterway As- 
sociation.—Third annual convention, Chi- 
cago, Ill._—W. F. Saunders, Secretary, St. 
Louis, Mo. 

October 8-10. 

Kansas Gas, Water and Electric Light 

Association.—Annual meeting, Pittsburg, 


Kan.—J. D. Nicholson, Newton, Kan., 
Secretary. 
October 11. 

International Roads Congress.—First 


convention, Paris, France.—President Le- 
thier, l’Inspecteur General des Ponts et 
Chaussees. 

October 12-17. 

American Street and Interurban Rail- 
way Association.—Twenty-seventh an- 
nual meeting, Atlantic City, N. J. 

October 20-23. 

American Society of Municipal Im- 
provements.—Fifteenth annual conven- 
tion, Hotel Dennis, Atlantic City, N. J.— 
A. Prescott Folwell, Secretary, 239 West 
Thirty-ninth street, New York City. 

November 17-19. 

Atlantic Deeper Waterways Conference. 
Baltimore, Md.—J. Hampton Moore, Pres- 
ident, Philadelphia, Pa. 

November 17-20. 

National Municipal League.—Annual 
meeting, Pittsburg, Pa.—Clinton Rogers 
Woodruff, Secretary, 705 North American 
Building, Philadelphia, Pa. 

*American Civic Association.—Annual 
Meeting, Pittsburg, Pa.—Clinton Rogers 
Woodruff, Secretary, 705 North American 
Building, Philadelphia, Pa. 

December 9-11. 

National Rivers and Harbors Congress. 

—Washington, D. C 


PERSONALS 


Barrows, K. H., has been elected City 
Engineer of Covington, La. 

BEDINGFIELD, Jor, Mayor of Texarkana, 
Ark., and Alderman John Cook resigned 
because the Council refused to uphold the 
Mayor in charges which he preferred 
against Chief of Police J. J. Towery. Al- 
derman A, J. Walker is Acting Mayor, 
until a successor is elected. 

BLake, Epmunp M., of the firm of 
Blake & Symonds, Consulting Civil En- 
gineers, 8 Beacon Street, Boston, Mass., 
has been engaged by J. G. White & Com- 
pany, Inc., of New York, to represent 
them in Southern Idaho, in connection 
with the management of the Idaho Irriga- 
tion Company, Ltd. The firm of Blake 
& Symonds will be maintained at the 
above address for the present. 

CHAMBERS, JOHN, Building Inspector of 
Louisville, Ky., who is a Civil Engineer of 

yng experience, has been named by the 
\layor as Chief Engineer under the 
soard of Public Works, to succeed Maj. 
oseph P. Claybrook, resigned. W. R. 

farris and C. H. Blackman also passed 
he examination for the position before 
board consisting of C. N. Danenhower, 

’. E. Ditto and Merritt Drane. 

Cottins, Georce E., Mayor of Lafay- 
ite, Ala., celebrated a birthday recently 

' London, a party being tendered him by 
e Brenau party, of which he was a 
ember, at the St. Ermins Hotel. 
FaRNHAM, IrvinG T., City Engineer of 
ewton, Mass., committed suicide at his 
me on September 19,’ owing to ill 
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health. He had suffered somewhat of 
late from heart trouble, but the day be- 
fore his death attended to his duties in 
the City Hall in his usual good spirits, 
and in the evening went to a committee 
meeting. He was born in Deposit, N. Y., 
in 1869, and was graduated from Cornel! 
University. His professional work began 
with the Elmira Bridge Company, from 


which he went to Newton as Assistant 
Engineer of Sewer Construction. In 1899 


he became First Assistant Engineer of the 
Massachusetts Highway Commission and 
was appointed City Engineer of Newton 
in January, 1900, succeeding H. B. Woods. 
William P. Morse, Assistant City Engi- 
neer, is acting as City Engineer. 
Hipparp, GeorceE A., Mayor of Boston, 
Mass., will attend the Budget Exhibit to 
be held in New York City, October 5 to 
19, under the auspices of the Greater New 
York Taxpayers’ League, and will prob- 
ably speak at one of the sessions on 


“Honest and More Efficient Municipal 
Government.” 
HuGHEs,’’ JAMES, Superintendent of 


Bridges of Bridgeport, Conn., for nearly 
a quarter of a century, has resigned ow- 
ing to ill health as a result of a recent 
stroke of paralysis, and Public Works Di- 
rector Biltz has named Arthur Brown, a 
son of City Sheriff Brown to the position, 
which pays $1,050 per annum. 

Hype, Dr. Epwarp P., of the Bureau of 
Standards, Washington, D. C., has resigned 
to organize and direct a department of 
physical research for the Engineering De- 
partment of the National Electric Lamp 
Association. 

Jonnson, D. M., Mayor of Chester, Pa., 
who started on a Western trip after at- 
tending the convention of Pennsylvania 
Cities of the Third Class at Altoona, has 
returned to the city and has again taken 
up the investigation of charges against 
members of the Police Department. 

Jones, THornTon F., Mayor of Hamp- 
ton, Va., was married recently at Rich- 
mond, Va., to Miss Mary Lee, formerly 
of Hampton, but more recently of Nor- 
folk, Va. The couple attended the mar- 
riage of a sister of Mayor Jones at Se- 
wannee, Tenn., and on their way home 
decided to have their own wedding sol- 
ernized. 

KEEFE, JoHN A., Chief Engineer of the 
Fire Department of Newburgh, N. -Y., 
was recently presented with a handsome 
parade uniform by members of his com- 
pany, Leonard Steamer, in appreciation of 
his recent promotion. 

Lewis, Cort. Sipney F., formerly a 
member of the Louisiana State Board of 
Engineers, has been elected Engineer of 
the Orleans Levee Board, succeeding Wil- 
liam D. Elam, resigned. 

StraucH, JoHN H., Pottsville, Pa., has 
been appointed Expert Water Engineer 
for the State Board of Health by Dr. 
Samuel G. Dixon, the Commissioner, and 
resigned as Engineer and Water Expert 
for the Philadelphia and Reading Coal 
and Iron Company, to accept the position. 

VAN KeurREN, CHartes, Chief Engineer 
of the Street and Water Board of Jersey 
City, N. J., is seriously ill with typhoid 
pneumonia, and it has been necessary to 
use oxygen to keep him alive. 

Witson, C. C., Chairman of the Street 
Commission of Columbia, S. C., who is 
a Consulting Engineer, was recently au- 
thorized to go to Boston, Mass., to ex- 
amine the bitulithic work there and to in- 
spect the plant of the Warren Brothers 
where the bitulithic machines are made, 
and to report his firidings to the Commis- 
sion on his return. 

Younc, Witi1aM F., Chief of Police of 
McKeesport, Pa., in 1886, and also under 
Mavor Carothers. passed away recently 
at his home, aged seventy years; he was 
a veteran of the Civil War. 
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PATENT CLAIMS 


896,799. Street-Cleaning Push-Cart. Jo- 
seph H. Byram, Philadeiphia, Pa. Se- 
rial No. 404,586. 

In a street cleaning cart, the combination 
of a body supported on wheels and having 
its forward bottom edge adapted to be 
rested upon the roadway, with a discharg- 
ing part within the body and movable to 
and from the forward bottom edge thereof. 


897,201. Flexible Policeman’s Club.. James 
PI - saaaaes Denver, Col. Serial No. 


A policeman’s club composed of flexible 
material and having a central longitudinal 
opening, a rod in the opening through the 
handle portion for stiffening purposes, said 
rod having a coned inner extremity for the 
purpose set forth, the opening in the body 
portion forward of the handle being filled 
with suitable material to increase the 
weight, substantially as described. 


896,835. Apparatus for Cleaning Sewers. 
John Kelly, Jamaica Plain, Mass. Serial 
No. 427,992. 

In a device for cleaning sewers, a casing, 
two gates pivotally mounted within said 
casing and adapted in opening to swing 
toward each other toward the longitudinal 
median axial line of said casing and 
adapted in closing to swing toward a plane 
at right angles to said median line, and 
means to limit the swinging movement of 
said gates, whereby at the end of their 
opening movement each is inclined at an 
acute angle to said median line. 


897,174. Appliance for Measuring Dis- 
tances. Rudolf Straubel, Jena, Ger- 
many, assignor to the Firm of Carl Zeiss, 
Jena, Germany. Serial No. 305,875. 

The combination with a source of light 
of a triple-refiector slightly deviating from 
a central-reflector in that the three re- 
flecting surfaces include at least one angle 
which differs from 90 degrees. 


896,805. Smoke Purifying and Consuming 
Apparatus. Wilfrid Cyr, Notre Dame de 
Grace, Quebec, Canada, assignor of one- 
third to Adelard Dumont and one-third 
to Raphael Desforges, Mount Royal Vale, 
Canada. Serial No. 381,222. 

A smoke purifier comprising a casing 
adapted to contain a cooling medium, a 
plurality of curved pipes extending longi- 
tudinally within said casing, a plurality of 
curved pipes extending laterally within 
said casing and interconnecting said longi- 
tudinally extending pipes, a single pipe 
communicating with all of the aforesaid 
longitudinally extending pipes and adapted 
to deliver smoke to the same, and means 
for causing the smoke to circulate through 
said pipes. 

897,460. Flexible Pipe-joint. Warren A. 
Greenlaw, Melrose Highlands, Mass., as- 
signor to The Greenlaw Manufacturing 
Company, Boston, Mass., a Corporation 
of Maine. Serial No. 388,860. 

In a flexible pipe-joint, the combination 
of a pipe member provided with a cup- 
shaped end; a second pipe member having 
a ball-shaped end adapted to enter said 
cup-shaped end; a seat for said ball se- 
cured to said cup-shaped end; a packing 
adapted to impinge on the surface of said 
ball; an annular removable member inter- 
posed between said ball end and the bot- 
tom of said cup-shaped member and pro- 
vided with a tubular stop for limiting tue 
inward movement of said ball; and a 
spring interposed between said packing 
and annular member. 


897,461. Flexible Pipe-joint. Warren A. 
Greenlaw, Melrose Highlands, and Har- 
rison A. Royce, Boston, Mass., assignors 
to the Greenlaw Manufacturing Company, 
Boston, Mass., a Corporation of Maine. 
Serial No. 388,861. 

In a flexible pipe-joint, the combination 
of a pipe member provided with a cup- 
shaped end; a second pipe member having 
a ball-shaped end adapted to enter said 
cup-shaped end; a cap threaded to said 
cup-shaped end provided with an inwardly- 
extending flange, having a rearwardly ea- 
tending lip, the inner wall of which has a 
groove therein; and an annular packing 
ring held in position by said lip. 


897,505. Street-cleaner. Richard L. Worth- 
ington, Philadelphia, Pa. Serial No. 
401,782. 


In a street sweeper, the combination with 
a body mounted on wheels, of a shovel se- 
cured to said body, endless chains mount- 
ed over said shovel carrying rotary 
brushes and means for operating said 
chains and rotating said brushes simul- 
taneously. 


897,705. Street-sweeper. Wilbern S. Bee- 
man, Kansas City, Mo. Serial No. 367,766. 
In a vehicle, a body, a brush, means for 

delivering the sweepings from the brush 
into the body, means for swinging the 
brush over the body, and means for shift- 
ing the body from the vehicle to a dump- 
ing position. 
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City REcBIVED UNTIL NaTurE OF WorK | ApprEss INQUIRIES TO 
STREET IMPROVEMENTS 
Philadelphia..... Oct. 1...........- Paving and repaving sts., various materials; grading, etc...... Geo. R. Stearns, Dir. Pub. Wks. 
Wichita. 6005; BOAO. sister trons Paving 3,000 sq. yds. with brick on concrete................. R. M. Dorr, City Clerk. 
New York: :... Oct. 1,3 p.m...... Repaving cement walks, small parks, Boro. Manhattan........ Henry Smith, Pres. Park Bd. 
Fort Wayne..... Oct. 1, 7:30 p.m.... Constructing cemert sidewalks on Victoria and Wildwood Aves. Edw. J. Lennon, Chm. D. P. W. 
it rs oO: O Aiea beet ese Bldg. 5 state roads, 30,682 ft. long, in York County........... Jos. Hunter, State Highway 
: ; Commissioner, Harrisburg. 
Mosteria....<..% Oct. 25 no000....c.25 Grading, etc., mile of 2 roads, London twp.................. J. P. Dreitzel, Clk. London Twp. 
Davton::....0.<. et. “2om00n:.....:.... Comb. curb and gutter, grading and graveling streets, etc..... J.C. Ely, Pres. Bd. Pub. Serv. 
Olympia... ....< ‘Oct 2,10a.m..... Clearing, grading, bridging, etc., State road No. 9, Stevens Co.; 
o. 34, Spokane Co. and No. 30, Thurston Co.............. State Highway Board. 

. Youngstown..... Oct. 2, noon....... Paving portions of West Boardman St... . 60666 sseesieececs W. H. McMillin, Clk. Bd. Pub. Serv. 
borein......:.0: ct. 3,me0n....... Grading, curbing and macadamizing Clinton St.............. A. W. Thomas, Clk. Bd. Pub. Serv 
LL ec) ean ©" aa jilte ee aa Asphalt paving, culverts, sewers, certain streets.............. C. Pabst, Sec’y Bd. Pub. Serv. 
Anderson. Oct... Zinccsccccss-. Constructing about 45 miles of gravel toads... «2 <.esees sco Wm. T. Richards, County Aud. 
Atlanta.. Oct. 3,3 p.m ..... Bldg. 20,000 to 25,000 sq. yds. macadam, P. de Leon Ave...... D. Lee Wardroper, Candler Bldg 
No. Braddock. Oct.« 3; 40 e.ms:..s...- Imp. Maple and Miller Sts., inc. 150 cu. yds. grading, 456 sq. 

yds. brick paving, 370 sq. yds. block stone; 740 ft. curb, etc. C. A. Stewart, Boro. Engineer. 
SNE boo akena 0 Ce er” De ca wolins veins Paving portions of several streets...........+2-2ssseseeeeese B. E. Briggs, City Engineer. 
Lawrence....... Oct. 5,5 p.m Brick paving, 5,100 sq. yds; 1,500 cu. yds exc.; 1,200 ft. curb, 

PCa ame ee PG rth 8 RE NE eer Neen Ae hate eee eit: HE EON AY, | F. D. Brooks, City Clerk. 
Hannibal....... TS Ee SCE, Pavitio and curbing cértaim BIEVS. 5... oni. soc cee ces csnss Aug. Schememan, City Clerk. 

. Westfield....... Oct. 5, 8:15 p.m.... Macadamizing, guttering and bldg. culverts on certain streets. a Thompson, Town Clerk. 

. New York.......... Oct.  $, noon... ....- Repairing asphalt pavements, etc., on North and East rivers... Allen N. Spooner, Com’r of Docks 
tS ee Oct. 5,1 p.m . Grading, macadamizing, etc., 4 miles and 80 ft. turnpike...... } . Sweeney, County Auditor. 
Delphi. . oo MOCt. “SeMOOR) 6 4.66056 Constructing 4 gravel and macadam roads.............++++. D. E. Allbaugh, County Engineer 

.. Liberty. , hoct... 3,2 pm Bldg. gravel road, 11,612 ft. long in Harmony twp............ Clinton Gardner, Co. Auditor. 

- Crown Point. Oct. 5. 10am... .= Constructing Ruff road No. f , ANGPbi VOWRSUID S 66:6 ccs 0.00 3 Chas. A. Johnson, County Auditor. 
Madison. . . Oct. 6,1 p.m...... Macadamizing, grading, etc., roads Graham Twp.; $22,348.... G. F. Crozier, County Auditor. 
Bayonne........ Oct. 6,8 p.m Bitulithic or asphalt block paving, 73,800 sq. yds. ........... Pierre Garven, Mayor. 
Clearfield....... en, Se Re Re Bldg. 14,175 ft. State road in Decatur Township............ State Highway Dept., Harrisburg. 

A ees Oct. 6, noon....... Grading sundry streets; Courtney Eng. Co., Clvld........... W. H. Jantzen, Village Clerk. 
Martinsville.... . RoE > Wid ods cea Bldg. 13,426 ft. road, Brown twp.; 13,250 ft. Jefferson twp.... B. E. homburger, County Aud. 
New Ulm... Ont.» “6.25 win. oe Constructing cement sidewalk on Washington St............ : Ernst Wicherski, City Clerk. 
Vincennes . Oct. 6, 2p.m Bldg. 2 miles, 3,315 ft. gravel road, Washtn. tp.; 1,488 ft. Vin. tp. County Auditor 
Corydon. ie BORG. 9 (Oises bce ets Bldg. gravel road, Spencer tp.; gravel or macadam, Jackson tp. Harrison County Commissioners. 
Muncie. eRe” Dirac one oe Bldg. crushed stone-macadam road; 4 gravel; 4 brick roads.... Jos. E. Cromwell, County Aud. 

F rankfort ..sse» Oct. 7,2 p.m...... Constructing five roads tor Clinton County. .......002+.ee0s. Chas. F. Davis, County Aud. 
Lafayette....... Oct. 7; 10 am:.<.< Constructing Miller gravel road in Wabash township.......... John P. Foresman, County Aud 
iBT «occ MOebs Gis xe weenie Constructing macadam and gravel road in Fairplay twp...... Peter M. Cook, County Aud. 
Charleston... . Get 923 6: 40244 Paving, curbing, grading, sewering, etc., sts.; cost, $300,000.... W. A. Hague, City Engineer. 
TIMOR. os.6 oo oS OE, Oise. scenes Constructing one mile of gravel road...............0000008 . F. Barlow, County Auditor. 
Carthage. Oct: ADAHOON. 6.5642 Grading, draining, etc., Fair Grounds, inc. 9,456 cu. yds. grad- ~ 

ing, 1,035 ft. 15-in. sewer pipe, 845 ft. 12-in.,etc............ Hamilton Co. Agr. Soc., Wiggions 

Block, Cincinnati. 

Jacksonville..... Oct. 12, 2:30 p.m.... Grading, curbing, and paving; Philip oe City Eng’r.... N.C. Wamboldt, Chm. B. P. W. 
Bie PINOG.... « ROCb:) ADs wae cui sac — macadam roads and cement sidewalks................. Capt. John H. Wholley. 
Cleveland....... Oct. 14, 11 a.m Grading, draining, etc., Dunham road, Bedford and So. Ken- 

RStRee Rp MASIN EINE oo oe oo eve g fererschcet ee ru-y a uecest) oamwcetete sete @ aecnanarens A. B. Lea, County Surveyor. 
Oaldey:.. 6. «ss. Oct. 16, noon....... Constructing Cement Sidewalks. <.s5 6 oss. cc osc s oo 009-06 68 arses Oscar Kosche, Village Clerk 

. Cincinnati....... CS ams, | rete Improving portion of Dawson road,Columbia township; Spec.798 Fred Dreihs, Clk. Co. Com'rs 

Haworth... 0S a | re Macadamizing, grading, etc., roads, DPA Gs MOM so Goss 65008 5 Wm. T. McCulloch, Mayor. 
WATER SUPPLY 

Versailles . Oct Aes ido cet tered Bldg. dam, per cu. yd.; at Fox Springs Lake; 3,000 cu. yds . M.G. Jesse, Secretary. 

Hz iddonfield. . ct). Licscdsswcawes Bldg. new municipal water plant; well supply; cost, $100, 000. . Councilman Brown, Chm. Com 

. Wrentham..... Oct, 1.8 pins... Bldg. wood or metal roof on stand pipe..................... F. McClellen, Sec’ y Water Bd 
Albany..:.2..«.« Oct Be) ar Bldg. reservoir, dam, etc.,2 contracts; $1,014,525 and $1,000,219 Fred’k Skene, State Eng’r. 
Kiowa......... Oct 2.5 pm Bldg. system of water w orks and eletric lights: also furn. c. 1. 

pipe, two 500-gal. and one 200-gal. pumps, 70,000-gal. tank, 

TE RRR ooo a ask Scsicaees ora a ona ob ein RAE bam C. H. McBrayer, City Clerk. 
Milwnuliee.....2980ct...° Bo.isarccseasies Furn. and erect. 12,000,000-gal. pumping engine; cost, $75,000 C. J. Poetsch, Chm. Bd. Pub. Wks 
Astoria........- Oct 2 ROD... sos Bldg. 20,000 000-gal. reservoir, inc. 165,000 cu. yds. earth ex- 

cavation and embankment, 3,100 cu. yds. rein. concrete, etc. C. S. Wright, Chm. Water Com'n 
Biplane <2 Obb) 8 i.0s5 che goges Extending water system; Loweth & Wolf, St. Paul, Engineers. . City Clerk. 

: Meeieaagd PEAS. oik MORE.” Bislcva,crois ove race Constructing water main in portion of De Mers Ave........... W. H. Alexander, City Auditor 
Hersksonburg 2eeet, | SaBBORIG-. 55 Pore Ate BYGOSIAO GEN. sos. 5 2.005 0 Siw 10.5 9's ie ie ob. 0 ese, 60 8B H. W. Bethard, Sec’y Police Jury 
Hope. ib eet Bink Denier Furn. mat. and bldg. water system, inc. 70 x 35 x 12-ft. rein. 

concrete reservoir; 900 tons c. i. pipe, hydrants, etc........ E. S. Greening, Jr., Sec. W. W. Dist 

No. 1. 

Haddonfield..... Oct. 6,8 p.m...... Constructing water works system, inc. 11 miles c. i, or other 

approved pipe, specials, etc.; stand pipe, 25 x 110 ft.; laying 

all pipe lines; 2,000,000-gal. pumping units; steam gas pro- 

ducer or gasoline, and two or more artesian wells See eer eee Ce J. Morris Roberts. Mayor. 
Jackson.. Oct 6, 3:30 p.m.... Furn. hydrants, valves and boxes for 20 miles of new mains; 
‘ furn. manhole castings for 9 miles, vit. sewer; laying all..... Hamilton, City Engineer. 
Red Oak...... SMO. (Bisincexasadiees Install., complete, 45 h. p. pumping plant, any power......... City Clerk. 
Brooklyn....... Ce a err ae - Furn., erecting new pumping stations; also new plants, ma 

? plete, at Smith’s Pond, Clear Stream and V: alley Stream, L John H. O’Brien, Com’r W. S., G.& E 

oc Ee . Oct 5 Pee AT Yen: eee Bldg. tank and tower, water mains, etc., Indian School........ Supt. Indian School. 
Franklin Grove.. Oct. 9..........0: Furn. and installing water mains, etc., in PUREED a6. 65.0.8 .6 ans 5 Village Council. 
PS ee A (ge: | | Sires or Bldg. steel tower and 50,000-gal. tank; 300 ft. 8-in. c. i. pipe; 

ATH EO ago ce og Wo 0 a | | rear W. F. Barnett, City Clerk. 
Evansville. Oct. 12,7 p.m...... Constructing municipal filter plant; cost, $225,000.......... W. M. Madden, Clk. Water Board. 
Burlington. . Oct: 12; meen... .305 Bidg. w. w. system, inc. 60,000 gal. steel tank, 100 ft. high; 

1,492 ft., 6-in. 4,155 ft. 4-in. c. i. pipe; 6-in. gate, valve and 

box, four 4-in. gate valves and boxes; fifteen 4-in. fire hy- 

drants; valve key, Ts, etc.; 50 water meters; 75-gal. pump, 

to raise water from 200 ft. well to elev. tank; gaso. engine, 

12h. p.; bid on all or part of work; specifications on hand... W. D. Selder, Chm. W. W. Com 
Richmond. .. Oct. 14,5 p.m...... Excavating pipe trenches and for hauling; furn. 36, 30 and 

12-in c. i. pipe, specials, pig lead, etc..............+------. Ly E. Davis, Supt. Water. 

. Chagrin Falls.... Oct. 14, noon....... Laying 4-ih: water pipe, etc., in 4 streets.................-.- W. Stoneman, Clk. Trus. P. A. 
Vancouver. Oct. 14,4 p.m...... Supplying c.i. pipes, steel pipes and Ludlow Water Hydrants.. . W. McQueen, City Cerk. 
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WATER SUPPLY (Continued) 


Install., complete, 15,000,000-gal. pumping engine........... H. B. Rice, Mayor. 
: Constructing system of water works for borough, inc. 1000 tons 
c. i. pipe, 20 tons specials, 87 fire hydrants, 152 valves, and 
Saitlen OF DINO WAGs 6c. cans cay aA nee hao naan tie a Wm. A. Smith, Chm. Water Com, », 


Laying, dis., etc., 37 miles 6 to 20-in. pipe, hydrants, etc.; furn. 
and delivering’ same; furn. new water supply, 3 to 12, 000, 000 
gals. per day from wells or surface streams.........-...... 


Geo. K. Rose, Chm. Water Com. 
Plans, specifications and estimate of mechanical filtration plant. W. 


A. T. Kniffin, Supt. W. 


SEWERAGE 
Furn., etc., 3,895 ft. 6, 12, 15, and 18-in. pipe sewer.......... C. F. Fauntz, City Engineer. 
Constructing sewers in certain streets...........-.-ceeeeene City Clerk. 
ldg. sewer in Imp. Dist. No. 40, Glenwood Ave............. C. C. Nelson, City Recorder. 


Bldg. mile rein. conc. or brick or concrete sewer, etc.. Henry E. Baker, City Engineer. 
Bldg. 5, 410 ft. 30 inc. brick or concrete pipe; 1,915 ft. 42-in. 
brick or concrete; 120 ft., 10-in. vit. pipe; 16 manholes, 2 
catch basin; 20,000 cu. yds. excess back fill; E. E. Colby, 
CRE ae BST e one Se RENE tse ge wedagheaawe wee ce 
Bldg. storm water sewer in 4 streets. ...... 2.2... ce ce eeeeeee 
Constructing vit. pipe sewers on 4 streets...............2005- 
Constructing sewers, culverts, asphalt paving............... 
Furn. mat. and laying 1,240 ‘ft. 10-in.; 13,700 ft. 8-in. sewers, 
and 4,930 ft. 6-in. sub-drain; readvertisment.............. 


Joe Dews, City Clerk. 

W. A. Budroe, Clk. Bd. Pub. Serv. 
J. B. Andrews, Chm. Bd. Pub. Works 
C. Pabst, Sec’y Bd. Pub. Serv. 


J. A Dougherty, City Clerk. 


. Bldg. 6,000 ft. 12-in. vit. sanitary sewer, 4 manholes; also 1,500 
ft. 15-in. comb. sewer, 2 manholes; 1,300 ft. 8-in pipe....... Holland Wheeler, City Engineer. 
Constructing sewers in Highland Park...............0-e002- J. E. Carroll, City Engineer. 


Furnish. material and installing sanitary sewer system, inc. 
102,000 ft. 6-15-in. vit. pipe; disposal works, manholes, etc.. J: A. Omberg, Jr., Goodwyn Bldg.. 
Memphis, Tenn., Eng’r. 
Constructing sewers in three streets... ........csccccecsccsacs H. W. Jantzen, Village Clerk. 
Bldg. 8-in. sanitary sewer in Block No. 1, Millard Add......... W. Shardlow, Jr., City Clerk. 
Bldg. sewer in Webster Ave., Clark St. and Madison Pike...... Oscar Kosche, Village Clerk. 
Furn. manhole castings for 9 miles of vit. sewers; hydrants, 
valves, & boxes, 20 miles, c. i. pipe and for laying all A. P. Lusk, City Clerk. 
Bldg. 1 ,000 ft. 24 and 30-in. sewer in Bellaire Park BGG ah ap eal ata sat ar E. L. Williams, City Clerk. 
Harry B. Salter, City Clerk. 


Bldg. Green St. sewer; Cont. } No. 12; mostly concrete, inc. 550 
ft. 36 in.; 1,330 ft. 24-in.; av. dent ‘of cut, 13 ft.; 325 cu. yds. 
concrete. Re OT I CE CR EET ee 

Constructing sewers, paving, etc., various sts.; cost, $300,000... 

Constructing 16,000 ft of BOWELS. «<0 o nes nec sscecericeececess 

Constructing sewers, etc., in Hamilton Co. Fair Grounds........ 

Bldg. 2,400 ft. sewer and disposal plant for Co. Bldgs.. ; 

Bldg. sewers on North St. and Zanesville road................. 

west low level interceptor, 
force main sewer and force main; Sanitary Contracts, Nos. 
30, 31, 32 and 33, as advertised Sept. 7 5 AR eee or nee 

Extending storm culvert from Excelsior to Lake Shore ave.. 

Bldg. concrete conduit, inc. bulkhead and inverted siphon ‘and 
brick sewer in Western ave.; estimated cost, $600,000....: Pers A. V. Standish, Sec’y Bd. L. Imp. 

Constructing Section E, Southern outfall sewer.............-. pe erage Commission. 

Bldg. mile of circ. brick sewer; B. K. Finch, City Engineer...... Fred H. Gates, City Clerk. 

Bldg. 90,000 ft. 8 to 18-in. vit. pipe sewers, laid complete, much 
in rock excavation; 12,600 ft. 4 to 16-in. iron pipe sewers, si- 
phons and force main; 1,400 ft. subaqueous iron effluent out- 


J. B. F. Breed, Ch. Eng.Sewer.Comrs. 
W. A. Hogue, City Engineer. 

F. Tolhdore, Village Recorder. 

H. Lee Early, Pres. Bd. Agr. 

R.C. Young, County Com’r. 

F. C. Grove, Village Clerk. 


i Barry Mahool, Pres. Bd. Awards. 
. B. Faweett, Sec’ y Bd. Pub. Wks. 


let; 2 small pumping stations, complete; sewage tanks and wae 
coke filter beds, etc.; much piling anidiearth work.........-. G. Everett Hill, 156 5th ave., N.Y.C. 
Constructing $40,000 sewerage MGM ioe oon daw dale dsc camera Lund & Hill, Little Rock, Engrs. 
Constructing Sewerage SYSteni «5. cc ce bee ccerscesucess Int. Bur. of Am. Rep., Wash’n, D.C. 
BRIDGES 
Bldg. 5 steel superstructures for highway bridges.............. F. C. Stevens, State Supt. Pub. Wks. 
Bldg. iron or steel bridge, two 32-ft. spans, 16 ft. wide.......... G. B. Cooper, County Clerk. 
Improving Eighth St. viaduct; $1,000 check................. John J. Wenner, Clk. Bd. Pub. Ser. 


State Highway Bd., Olympia. 


Bridging, grading, etc., State Road No. 2, Stevens County...... 
C. L. Straw, County Surveyor. 


Constructing 7 concrete and 1 steel bridge for County.......... 


Bldg. substructure of 120-ft. span over creek, Richmond twp.... James R. Macker, County Surveyor. 
Bldg. stone piers for bridge over Walnut Creek, Peoria twp...... W.M. Staley, c-o Co. Comrs. 
Bldg. steel superstructure only of 80 x 14 ft., hwy. bridge....... Ira O. Baker, C. E. Champaign. 
Bldg. sub and superstructure and approaches to bridge......... D. V. Moffett, County Auditor. 
Bldg. stone arch bridge; rebldg. and repairing bridge.......... Robt. C. Miller, County Clerk. 
Bldg. 18-ft. — bridge over Swope ditch on Road No. 3.. . Louis P. Seeberger, Chm. Co. Comrs. 
Bridge work tor County; report No. 2047.............0.0-45- A. B. Lea, County Surveyor. 
Bldg. 7 hwy. bridges; any material; also piers, etc............ W. M. Sloan, County Clerk. 
Bldg. abutments for 2 bridges; repairing bridge............... L. B. Bailey, Chm. Co. Comrs. 
Bldg. rein. concrete bridge of most modern type, 940 ft. long, 

30 ft. roadway, two 5-ft. walks; cost, $200,000.............. John W. Hornsby, County Judge. 
Bldg. 20 bridges, about 1,327 lin. ft. bridging and subst ructure 

sie FES Hie EE: PA GONE a as wo os eon 4k dc Koes dscns J. D. Lindsay, County Clerk. 
Bldg. cement abutment and fill at Pleasant Lake; cost, $2,000.. Thos. L. Gillis, County Auditor 
Erecting steel or wooden bridge over Buffalo Creek............ e F. Lipscomb, Co. Supervisor. 
Bldg. arch in Camden, 2 approaches, Rock Creek twp.......... {.G. Haun, County Auditor. 
Material for 150 ft. steel bridge; steel and conc. piers, $20,000... } A. Lackey, Ontario, Bridge Com. 
Bldg. 115-ft. ironspan; also concrete or stone work............ Abbott Johnson, County Clerk. 
Bldg. sub and superstructure of Illinois river bridge. . . James F. Farrell, Mayor. 
Bldg. Hunt bridge, $9,000; Paradise Cut bridge, $17, etait F. E. Quail, County Engineer. 

. Bldg. steel leg bridge, 16- -ft. roadway, 16-ft. span, Union tw p.... County Auditor. 


John P. Paulson, County Auditor. 


Bldg. 80-ft. span steel bridge over Beaver river; $4,500........ 
i H. E. Johnson, Chm. Co. Comrs. 


Bldg. steel bridge with stone abutments over Gaines Creek...... 


Constructing several concrete arches in Cass County........... Joe Vernon, County Engineer. 
Bldg. steel super., 84 ft. long, 14 ft. rdwy., cap., 1750 Ibs. lin. 

ft.; 2 stone abut., 2 wing walls, 23 and 25 ft. long, over 

CO CN ia siccats boats pa le REE Dae oe ee eae) C. B. King, County Clerk. 
Bldg. single-leaf railway rolling lift bridge at navy yard........ R.C. Hollyday, Navy Dept. 
Bldg. 60, 70 and 100-ft. steel bridges, eh omg 2 conc. floors..... Geo. H. Hungerford, County Clerk. 
Constructing bridge for County; S 0. 789. ......... Stanley Struble, Pres. Co. Com’rs. 


o. Platte river, ‘near Irv ring. . H. T. Doran, County Clerk. 
Cinc. So. Ry., Ingalls Bldg. 
W.E. Looper, County Clerk. 


Bldg. pile and stringer bridge over 

ldg. super. viaduct from 8th to 3rd St. for railway............ 
Erecting 19 bridges, according to plans, etc................-... 
Furn. mat. and labor for street approach; 


RMS? 5c diac nd gain wales ARE RE Tes eens eeec ee tan euamads ’ Ernst Wicherski, C ity Clerk. 
LIGHTING AND ELECTRICITY 

Furn. twenty-five 40 c.p. Tungsten lights for streets........... M. H. Jodd, Mayor. 

Erect and complete power house at County Home............. F. X. Wood, Co. Pur. Agt. 


Furn. and install, complete electrical equip. 2 en also 


furn. 4,000 a.c. arc lamps, transformers, etc. ara . Wm. Carroll, City Electrician. 
Constructing $10,000 electric. light plant... 2... crccccecsccecse S. G. Reque, Westby, Eng’r. 
Constructing electric light and water system; also generator 

switch-board, motor transformers and arc lamp, etc......... Burns & McDonnell,K.C.,Mo.,Engrs. 
Supply and install elec. equip.; also sean driv. pumpequip.... W.W. Northcott, City Pur. Agt. 
Installing electric equipment, SANE TCO eg nite danennatie ei C. B. J. Snyder, Supt. Sch. Bldgs. 
Furn. elec. light globes, 5,000, for 1 year, to State Institutions... F. W. Knapp, Sec’y St. Bd. Cont’ 
Sale of Fetter franchise for furn. TANG: DIESE GON. 5 5 6.5600: oo we sre Board of Public Works. 
Constructing 50-light plant at County Poor House............. Chas. F. Cromwell, County Aud. 
Furn. 10,000 elec. light bulbs, 8 c.p., Edison base; 100 of 16c.p. Pres. N. J. Reformatory Com. 

. Bldg. on found. in place, 30,000-ft. 40-10 pressure steel tank 

agg aae ARC. 15) CIAO UEE ois roa. hae 6 0000 mos thee dee F. A. Kidder, c-o Gas. Co., Red Oak. 

Bldg. add. to boiler house and i light plant, inc. turbine 


cost, $39,9 


room and coal shed; 


John O. Wilson, City Clerk. 
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STREET IMPROVEMENTS 


Fort Smith, Ark.—Residents of North 
Nineteenth street, between E and G streets, 
have petitioned the Board of Improvements 
for brick pavement for that thoroughfare. 

Long Beach, Cal.—A new road is pro- 
posed along the boundary line. 

The city will take steps at once to com- 
pel the Pacific Electric Company to keep 
its part of the contract and start work of 
paving a portion of East Ocean avenue. 

Los Angeles, Cal.—Bonds, $3,500,000, have 
been sold for improving roads throughout 
the county. 

Merced, Cal.—An appropriation of $150,- 
000 is to be asked at the coming session of 
Congress to be expended on a road from 
the El Portal terminus of railroads to the 
Sentinel Hotel in the Yosemite Valley; this 
road is sixteen miies long. It is proposed 
to widen highway to twenty feet and ma- 
cadamize it, and also provide water tanks 
so the road can be sprinkled. 

Oakland, Cal.—Franklin street is to be 
repaved between Seventh and Fourteenth 
streets as soon as the city and the prop- 
erty owners can arrange the details of the 
work; the Board of Public Works has or- 
dered plans and specifications from the of- 
fice of the City Engineer to be submitted 
at the earliest possible date. 

The Superintendent of Streets has given 
twenty: days’ notice to sidewalk the fol- 
lowing streets: North side of Eighth street 
between Fourth and Fifth avenues. North- 
west corner Twenty-first avenue and East 
Twenty-first street. Forty-third street 
from Telegraph avenue to Shafter avenue. 
San Pablo avenue between Twentieth and 
Twenty-ninth street, and from Twenty- 
ninth street to Thirty-sixth street. 

The following resolution of intention was 
adopted by Council: To change grade on 
Twenty-fourth street and Bay place. To 
grade, curb, macadamize, etc., Athol ave- 
nue from Cleveland street to a line 230 
feet northeasterly of McKinley avenue. To 
grade, curb and pave with asphalt Fifth 
street from Washington street to Broad- 
way. The Board of Public Works was au- 
thorized to grade, curb, macadamize, etc., 
Fifty-ninth street between Racine and 
Telegraph avenue at a cost not to exceed 
$300. 

The ordinance authorizing the purchase 
of a “‘searifier’’ for tearing up old street 
pavements at a cost of $600 was passed to 
print by Council. 

Pasadena, Cal.—Dayton street from Ray- 
mond avenue to Fair Oaks avenue is to 
be paved with crushed rock base, rock 
screenings and crude oil, according to 
recommendations of City Engineer Van 
Ornum. Catalina avenue between Colorado 
and Del Mar streets was ordered improved 
by Council, according to the petition of 


Wm. F. Michener and others; it was 
recommended that a short distance below 
Del Mar street be included. 

The following were introduced on first 


reading: Resolution ordering oiling on 
Mentor avenue between Villa and Colorado 


street; resolution ordering improvements 
on Hudson avenue between Walnut and 
Colorado streets; resolution of intention 
to improve Arbor street between Grand 
avenue and Arroyo Drive. 

Santa Barbara, Cal.—Arrangements are 


being made by the Santa Barbara County 
Supervisors for improvements to be made 
to roads and highways at a cost estimated 
at about $1,265,000. 

San Bernardino, Cal.—A meeting was 
held at Highland recently for the purpose 
of discussing plans for improvements to 
roads in this section. 

San Diego, Cal.—A meeting of the Coun- 
cil Committees will shortly be held for the 
purpose of discussing ways and means for 
raising the necessary funds for the paving 


CGA ese 


Oct. 17, noon... 





MUNICIPAL JOURNAL AND ENGINEER 


.... Electric wiring and fixtures for new County Jail 
PSs crcuienerns Constructing electric light plant; approx. surface, 134 hectares, 





Vor. XXV., No. 14. 





J. B. Wright, Chm. Co. Com’rs. 


length of sts., 34 kilo.; approx. $18,000 to $25,000, 70 arc 


lights, 6 amp.; 20 incan., 187 watts; 300 of 32 c.p., 100 
18 c.p., 1,500 to 2,000 kilo. for pub. bldgs..... 
Comb. gas and electric fixtures at Walter Reed Army Hosp..... 
Electric wiring in high school...............6+- 
Lighting sts., 100 are lights, 2,000 nominal candle-power, to 
burn all night, 5 years or 2 1-2 years from March 1, 1909...... 
Equipment for electric light plant for town of Zagazig.......... 
Furn. three 300 k.w. generators, etc., for 900 k.w. station....... 


MISCELLANEOUS 


Bldg. engine house, complete, Maple and Circle avenues........ 
Furn. and install dry-sprinkling fire protection system for : 

and bulkhead platform extens., North river, 13th to 22d sts.. Allen N. Spooner, Com’r Docks. 
Plans, etc., for Boone County Court House...... 
Furnishing 1,000 ft. 2 1-2 in. fire hose........... 
Furnishing 1,000 ft., more or less, 2 1-2-in. cotton fire hose...... 
Bldg. engine house at Gazzanes Hill; Mentel & Clark, Archts... 
Collection, removal and disposal of all garbage, offal and dead , , 

SUUMNAISTOL SA SIVCATG iron. <5 ois waters ole ee cr osletele FMI ieses Elmer H. Beard, City Engineer. 
Bldg. new township hall; Slover Bros., Dayton, Archts........ 
Constructing County jail; Edwards & Walter, Archts.......... J 
Furn, auto chemical and auto hose wagon....... | 
Supply and erection, 60-ton refuse incinerator for Adelaide, Aus. Agt. Gen. for So. Australia, 1 Crosby 


Blass C. Silva, City Engineer. 
H. L. Pettus, Q.M., U.S. Army. 
H. B. Mize, Chm. Bd. Education. 


Henry D. McLawry, Village Clerk. 

Ministry of the Interior. aos 

Direcion Gen. de los Ferrocarriles’de 
Estado. 


J. J. Mulvihill, Secy. Bd. Pub. Safety. 
piers 


J. B. Curnutt, R. F. D. No. 2. 
W. H. Alexander, City Auditor. 
Ernest Nordman, City Comptlr. 
E. G. Lang, Dir. Pub. Safety. 


Clarence McCray, Clk. Wash. twp. 
. B. Wright, Chm. Co. Comrs. 
William McQueen, City Clerk. 


Square. 








of Db street from Fourth to Atlantic street. 

San Jose, Cal.—Specifications have been 
submitted to Council by the City Engineer 
for the grading, curbing, guttering ana 
paving of city streets; a resolution was 
also read adopting specifications for the 
construction of curbs and gutters; specifi- 
cations were also read for the improvement 
of St. James street from First to Market. 
A resolution ordering the improvement of 
Terraine street from Devine to Julian 
streets was given a first reading; also a 
resolution ordering the improvement of 
Third street from San Antonio to San 
Carlos streets by the construction of side- 
walks thereon. 

Norwich, Conn.—The question of improv- 
ing the highways between New London 
and Saybrook is being discussed; funds 
are to be raised as soon as _ possible. 

Southington, Conn.—Improvements and 
extensions are to be made to roads through- 
out this section.—Samuel H. McKenzie, 
Borough Engineer. 

Torrington, Conn.—The Board of Warden 
and Burgesses has voted to order side- 
walks, curbing and gutters on Elton street, 
where these improvements are now lack- 
ing, by October 10; a petition from resi- 
dents and property-owners to have Kinney 
street, from East Elm to Winthrop streets, 
accepted was laid on the table. Warden 
Dayton, Burgess Brooks and Engineer Ek- 
vall were empowered to purchase a steel 
case for the borough maps. 

Washington, D. C.—Consul-General Frank 
D. Hill, of Barcelona, and Consul R. M. 
Bartleman, of Madrid, both forward plans 
and specifications of the building of the 
boulevards (Grandes Vias) in their respec- 
tive Spanish cities; these plans and speci- 
fications are filed with the Bureau of Manu- 
factures, and will be loaned to interested 
contractors and suppliers of the materials 
required for these projects. Address No. 
2651, Bureau of Manufactures. 

Butler, Ga.—Col. W. E. Steed, of this 
place, has been selected as president of 
the Good Roads’ Association of Taylor 
County, to provide for improvements to 
roads throughout this section. 

Atwood, Ill.—Improvements to roads in 
Arcola Township are under. discussion; 
work is to be commenced soon and rushed 
forward. Sam Cox is interested. 

Belvidere, IIl—The City Engineer has 
been instructed to prepare plans anl speci- 
fications for rip-rapping the piers at Main 
street; the Streets and Alleys Committee 
will advertise for bids. 

Monmouth, IIl.—Council has decided to 
have Fifth avenue from Third street to 
Eleventh street paved and the work will 
probably be started in the near future. 

Peoria, IIl.—FEast Washington street in 
East Peoria will be paved for a distance 
of about 4,100 feet from the end of the 
present pavement to the west end of the 
Farm Creek bridge; brick will be used. 

Sterling, I11l.—Council has authorized the 
Streets and Alleys Committee to proceed to 
macadamize three blocks of Fifth street in- 
stead of letting it out to contractors. 

Waukegan, Ill.—Ordinances were passed 
by Council for the construction of cement 
sidewalks in sundry streets; an ordinance 
was also passed for resurfacing and cov- 
ering with mineral rubber asphalt macadam 
a portion of Sheridan road.—H. Thacker, 
City Clerk. 

Anderson, Ind.—The County Commission- 
ers have granted a petition for the paving 
of Main street from Twenty-fifth street to 
the city corporate limits; twelve miles of 
good road are to be built. 

Bluffton, Ind.—Wiley avenue, from its in- 
tersection with the east line of Jersey 
street to its intersection with the east 
line of Bond street, is to be paved with 
brick on a concrete foundation. 

Elkhart, Ind.—Council has plans under 





way for the paving of South Main street. 
Indianapolis, Ind.—The Board of Works 
has passed resolutions for the paving ot 
Alabama, 20th, Brookside, and Muskingum 
streets with brick roadway, Thirtieth street 
with bitulithic roadway, Hawthorne Lane 
with asphalt roadway and cement side- 
walks. ? 
The Board is asking for bids for paving 
Woodlawn avenue with brick and for grad- 
ing and constructing cement sidewalks on 
Laurel, Prospect, Orange, McPherson, 
Thirteenth streets, and Southerland avenue. 
The paving of Twenty-eighth and Chris- 
tian streets and Gladstone avenue with as- 
phalt is contemplated. 
Rushville, Ind.—Council will shortly con- 
sider the paving of Main street. 


Vincennes, Ind.—The ordinance ealling 
for the improvement of Harrison street 


from Park to Fourteenth, by putting down 
concrete walk and stone curbing on both 
sides of the street, was read for the second 
time. 

Davenport, la.—A petition has been pre- 
sented to Council asking for the paving of 
Twenty-fifth street from Third to Fifth 
avenue with brick. 

Bids will be received by the Board of 
Public Works for paving Tenth street from 
Arlington to Tremont avenue with brick 
and asphalt.—W. H. Claussen, Clerk. 

Cedar Falls, la.—Arrangements are under 
way for improving the roads in this sec- 
tion. 

It is proposed to pave Seventh street 
from F to H avenues with brick; also A, 
Cc, D and E avenues, E and Sixteenth 
streets. 

Wellington, Kan.—A resolution has been 
passed providing for the paving of about 
nine blocks of the main street of the city.— 
Geo. H. Hunter, Chairman Paving Commit- 
tee; H. A. Rowland, City Engineer. . 
Lexington, Ky.—Ordinances have been in- 
troduced in Council calling for the con- 
struction of concrete sidewalks around the 
whole block bordering on North Limestone 
street and extending from Sixth to Upper, 
Upper to Seventh, Seventh to Limestone 
and Limestone to Sixth, and for a concrete 
pavement on the south of Sixth street from 
Upper to Limestone street; these ordi- 
nances, after consideration by the Joint 
Improvement Committee, will be passed 
upon and referred. ‘ 

Louisville, Ky.—Assistant City Engineer 
David R. Lyman has completed all plans 
and specifications for the underpass to elim- 
inate grade crossings at Oak street between 
Eighth and Tenth streets, and the con- 
tracts will be let soon; however, the work 
may be deferred until next year; the esti- 
mated cost is $110,000. 

New Orleans, La.—The City Park Avenue 
Improvement Association has_ petitioned 
Council for the paving of that thoroughfare. 

Bath, Me.—Special meeting has been 
called October 6 to discuss a new road to 
connect with the western end of Cente! 
street to the New Meadows river. 

Baltimore, Md.—The Street Commission- 
ers have petitioned the Board of Estimate 
for $50,000 for paving improvements. 

Baltimore, Md.—The Good Roads Com- 
mission has finally decided upon the routes 
of the improved roads in the four lower 
counties of the Eastern Shore—Wicomico, 
Worcester, Somerset and Dorchester; there 
was not a unanimous sentiment in favor 
of all the routes, but the Commission be- 
lieves that its action will be satisfactory 
to a majority of the people in the counties 
involved.—W. W. Crosby, Engineer, State 
Highway Commission. 

Beverly, Mass.—Central street is to be 
macadamized; work will probably begin in 
the near future. 

Chicopee, Mass.—The building of a new 
State road between Chicopee Falls and 
Willimansett, is under discussion. 
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Gloucester, Mass.—The macadam on the 
northerly side of Union Hill is in deplorable 
condition and it has been suggested to 
the Town Council that the thoroughtare 
oe paved with asphalt. 

New Bedford, Mass.—Petitions for street 
work were acted on by the Board of Alder- 
nen as follows: Macadam on_ Briggs 
street, between Rockland and Fair streets, 
referred to Committee on Streets; macad- 
am on James street, between Arnold and 
Court, referred to Committee on Streets, 
curbing on Kempton street, corner of 
Rounds, granted; curbing on north side of 
Rivet street, between Mulberry and Dart- 
mouth, granted; curbing on Acushnet ave- 
nue, granted; curbing on Rockland street, 
granted; curbing northwest corner Roose- 
velt and Ruth, granted; grading, gutters 
and curbing on McMurray court, granted; 
curbing and repairs to sidewalk on Ruth 
street, between Brock avenue and East 
French avenue; also granolithic walk on 
Ruth street, granted; curbing and grano- 
lithic on Court street, granted; granolithic 
on east side of Shawmut avenue, between 
Parker and Willis streets, granted; curb- 
ing and granolithic, northeast corner of 
Newton and Mill streets, granted; grano- 
lithic on Ruth street, granted: granolithic 
on South First street, granted. 

South Hadley Falls, Mass.—County Com- 
missioners will hold a meeting October 9 
for the purpose of discussing the laying 
out of a new highway from Main to Canal 
streets here. 

Bay City, Mich.—The Board of County 
Road Commissioners fixed the total esti- 
mate for the stone roads’ needs for the 
ensuing year at $48,000 and will ask the 


Board of Supervisors to apportion that 
amount. The appropriations planned are as 
follows: Garfield road, one and one-quar- 
ter miles new, $4,000; Portsmouth road, 
one-half mile new, $1,800; Pinconning road, 
one mile, new, $4,000; Kawkawlin road, 
three-quarters mile, rebuilt for State 


bounty, $2,500; AuSable road, two miles, 
new, north of Kawkawlin towards Linwood, 
$6,000; Fraser road, one mile, new, $3,000; 
Saginaw road, one and one-quarter miles, 
new, $3,500; Merritt road, one-half mile, 
new, $2,500. 

Repair estimates are as follows: 
road, $3,000; North Euclid 
North State Street road, $200; Fisherville 
and Auburn, $50 each; Tuscola stone road, 
$3,000; Hotchkiss road, $500; Gibson road. 


Midland 
road, $300; 


$1,500 (including new bridge): Fisher 
road, $200; Beaver road, $1,000; North 


awkawlin road, $200; 
Salzburg road, $1,000; Frankenlust road, 
$1,800; South Euclid road, $500; State 
street road, $200; Elm street road, $300; 
Quinnicassee road, $2,000; Sanilac road, 
$500; Pine street road, $200; Knight road, 
$400; Hampton road, $1,500. 

_ Detroit, Mich.—Council has directed the 
Department of Public Works to advertise 
for proposals for paving Montclair avenue 
from Jefferson to Kercheval, 26 feet wide, 
with cedar blocks, on concrete foundation. 


Linwood road, $300; 


with Medina, Berea or other approved 
curbing; also for paving alley, 2v feet wide, 
with vitrified brick, on concrete.—J. J. 
Haarer, Commissioner. 

Marquette, Mich.—City Clerk Anderson 


has been ordered to advertise for bids for 
the grading, curbing and macadamizing of 
Sixth street between Spring and Fisher 
streets, three blocks. 

Menominee, Mich.—Council has acted fa- 
vorably on a petition asking that the street 
between the end of the street car line and 


the John Menes City Park be improved 
with macadam; the City Engineer has 


been instructed to prepare plans for tne 
work and also for the macadamizing ot 
Ludington avenu> from West to Pine 
street, and Fro oCcway from Stephenson to 
Lakeview street. 

Muskegon, Mich.—Council has decided 
to pave with asphalt ten blocks on Ter- 
race street. 

Minneapolis, Minn.—Land worth $1,125 


was recently donated to the Park Board 
ior the Lake Calhoun boulevard; a new 
boulevard is to be constructed entirely 
around the lake and improvements are to 
be ba at a cost estimated at nearly 
Moorehead, Minn.—Council will take sters 
t once to repave the streets in this city. 
_ Hattiesburg, Miss.—A bond issue of $20,- 
‘0 is proposed for County of Forrest for 
mprovements toroads throughout’ the 
sunty.—Address the Board of Supervisors. 
Oxford, Miss.—The city will issue $25.000 
nds for street improvement purposes. 
Carthage, Mo.—Engineer B. F. Newton 
preparing plans for fourteen blocks otf 
ick paving; the city contemplates grad- 
Budlong, Valley and Horner streets; 
is will probably be received about the 
po of October.—I. F. Schannon, City 
=_ 
_ Jefferson, Mo.—Council has decided to 
prove McCarty street by grading and 
cadamizing. 
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Joplin, Mo.—Hiram Phillips, City Clerk, 
will soon receive bids for five blocks of 
brick paving. 

Kansas City, Mo.—The Park Board has 
adopted resolutions providing for a boule- 
vard on the west side of the city that is 
to connect with Washington avenue. 

Poplar Bluff, Mo.—City Engineer E. C. 
Nickey will soon start plans for a few 
blocks of new street work. 

Sedalia, Mo.—The city will construct nine 
blocks of brick pavement in Moniteau ave- 
nue. The estimated cost is $10,000; bids 
for the work will shortly be received vy 
C. E. Parker, City Clerk. 

Springfield, Mo.—Plans for _ 1,200,000 
square feet of brick paving and bids will 
be received in about two weeks.—H. G. 
Horton, City Engineer. 

Bayonne, N. J.—A resolution has been 
introduced in Council by Councilman Dow- 
ling to advertise for bids for the improve- 
ment of Broadway from First street to the 
canal; the resolution provides that bids be 
confined to two pavements, bitulithic and 
asphalt blocks. 

Burlington, N. J.—A petition has been 
presented to the State Road Commissioner 


asking for the paving of Broad street in- 


this town; the matter will 
taken up at once. 

Albany, N. Y.—New boulevard for this 
city, about 150 feet wide and half a mile 
long, is now being discussed; Chamber of 
Commerce is in favor of the new road. 

Buffalo, N. Y.—The Committee on Streets 
has decided in favor of paving Pratt street, 
between Broadway and William, with as- 
phalt; Goeth street, between Queen and 
Schiller, with macadam, and Bristol street, 
between Jefferson and Spring streets, with 
brick. The Board of Public Works has de- 
cided to repave West Swan street.—Fran- 
cis G. Ward, Commissioner. 

Collins, N. ¥Y.—A special meeting of the 
Supervisors at Albany, N. Y., was held re- 
cently, when it was decided to improve 
roads throughout this section. 

Huntington, L. I., Y.—Contracts are 
to be awarded this month for many miles 
of State road, to be constructed throughout 
this section.—Supervisor E. S. Ireland can 
be addressed. 


probably be 


Morris, N. Y.—Improvements to roads 
and highways in this section are under 
consideration. 


Niagara Falls, N. ¥Y.—The City Engineer 
estimates the cost of paving Michigan ave- 
nue at $18,821. 

Rensselaer, N. Y.—The Street Committee 
has recommended that bids received Sept. 
17 for paving Pine, John and Glen streets 
be rejected as excessive, and that the spec:- 
fications be modified; also that bids for 
Tracy street be rejected and all readver- 
tised; the bids received are given under 
“Bids Received” on another page.—J. G. 
Salt, City Clerk. 

White Plains, N. Y.—Bids will be re- 
ceived October 5 by the Board of Village 
Trustees for $66,000 sidewalk bonds.—John 
J. Brown, President. 

Yonkers, N. Y.—City Engineer Cooper 
has notified the Aldermanic Board that he 
has prepared plans for the curbing and 
guttering of the south side of Ashburton 
avenue, from Mulberry to Seymour street; 
also for regulating and grading Palmer 
avenue, from the Bronx River road to Cen- 
tral avenue. Water mains are to be laia 
in Speedling place and Portland place. 
Plans and specifications are to be prepared 
for improving Odell avenue, from Nepper- 
a avenue by resolution of Alderman Cor- 
balis. 

Grand Forks, N. D.—An ordinance pro- 
viaing that all sidewalks constructed here- 
after should be of cement or tile was 
given its second reading and placed on 
final passage. 

Akron, O.—An ordinance for the issue o1 
$7,450 bonds for the improvement of a num- 
ber of streets has been passed by Council. 

Canton, O.—Property owners along the 
Canton and New Berlin road have peti- 
tioned the Board of County Commissioners 
for either a brick or macadamized roadway. 

Columbus, O.—Nine streets are to be en- 
tirely resurfaced next year. 

Dayton, O.—Common Council has passea 
Select Council bill No. 43, authorizing the 
Board of Public Works to repair the as- 
phalt paved streets of the city where neces- 
sary and charge the cost to the retained 
percentage of the Pennsylvania Asphalt 
Paving Company. 

Mr. Krouse’s ordinance has passed Coun- 
cil directing the United Traction Company 
to repair all paved streets where necessary, 
between tracks and outside the rails as 
far as the sills extend. 

Fostoria, O.—Bids will be received Oct. 
12 for the purchase of $25,000 4% per cent. 
street improvement bonds.—J. T. Yant, City 
Auditor. 

Hamilton, O.—Council has adopted an 
ordinance for the improvement of North 
East, from Millville avenue to Elvin ave- 
nue, by grading, curbing and paving the 
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sidewalks with cement. A movement is 
now on foot to pave B street, between Main 
and Ross avenue, with the new block as- 
phalt manufactured in Toledo. 

Lisbon, O.—The Committee on Streets is 
now considering the matter of paving Park 
avenue, between Transit street and tne 
west line of Hawley street. 

Sidney, O.—The City Engineer has rec- 
ommended that the paving of cetrain 
streets be postponed until next Spring. 

Wooster, O.—Bids will be received Oct. 
1 for the purchase of $19,000 4% per cent. 
street improvement bonds.—J. D. Miner, 
City Auditor. 

Portland, Ore.—Arrangements are now 
being made for a new boulevard, to be 
constructed, to connect this city with Tilla- 
mook. 

Toledo, Ore.—Judge J. H. Scott of Salem, 
Ore., is interested in good roads throughout 
the State. 7 

Altoona, Pa.—The Board of Public Works 
has decided that Twelfth street, between 
Third and Fifth avenues, should be paved 
with Hillside brick, according to specifi- 
cations. 

Councilman Joseph McAleer asked the 
members of the Board to grade Nineteenth 
avenue, between Fuurteenth and Sixteentn 
streets, but the members referred the mat- 
ter to Street Commissioner Isaac Shimer. 

Bradford, Pa.—Council is now eonsider- 
ing a petition asking for paving Thompson 
avenue.—E. C. Charlton, City Clerk. k 

Canonsburg, Pa.—Petitions are being. cir- 
culated, which will shortly be presented to 
Council asking for the paving of Greensiac 
avenue, from East College to East Pitt 
streets. 

Harrisburg, Pa.—Applications are being 
considered by State Highway Commission 
for five-mile road in Somerset “County, 
seven-mile road in Bedford County and six- 
mile road in York County. 

Contracts will soon be let for about 28,000 
square yards of paving on Green, Seventh, 
Eighth and Dauphin streets. 

Philadelphia, Pa.—At the request of the 
City Parks Association, ordinances will be 
introduced in Council by Councilman J. R. 
Cc. McAllister. directing that five new park- 


ways be built and other improvements 
made. - 
Towanda, Pa.—The citizens of Western 


Bradford and this vicinity are interested 
in securing better roads around this sec- 
tion as soon as possible. 

Westchester, Pa.—Improvements are un- 
der consideration for the State road in 
Penn Township; contracts will soon be 
awarded. 

Wilkes-Barre, Pa.—In its final report to 
the court, the Grand Jury recommends the 
paving of North River and North streets in 
the vicinity of the new court house; as- 
phalt will be used. ’ 

Aiken, S. C.—The County Commissioners 
and the Supervisor recently went to Bel- 
vedere to confer with a committee of citi- 
zens of Augusta and North Augusta, rela- 
tive to building a fine road from North 
Augusta to Aiken; the plans call for a 
cement gravel road, about 50 feet wide, and 
fully graded. : : 

Charleston, S. C.—Macadam is to be laid 
on Ashley avenue. from Bull to Wentworth 
street, and granite blocks will be laid on 
North Atlantic street, Morris street, King 
and Bay street. Hayne street, from Meet- 
ing street to Church street, will also be 
paved. 

Laurens, S. C.—This city will shortly 
vote on the matter of issuing $24,000 bonds 
to extend the paving. : 

Orangeburg, S. C.—Council has decided 
to pave Russell street, the principal thor- 
oughfare of the city; macadam will be used. 

Blountville, Tenn.—Improvements are to 
be made to 25 miles of road in Sullivan 
County.—John H. Caldwell, Road Commis- 
sioner. 

Memphis, Tenn.—Bids to pave Rayner 
street, from Lamar boulevard to Southern 
Railway; North Montgomery street, from 
Madison avenue to Jefferson avenue; South 
Third street, from Iowa avenue to Gaston 
avenue, were rejected on account of the 
bids being too high; the recommendation 
was made by the Committee on. Street 
Paving and City Engineer Weatherford. 
Only one bid was submitted ’for paving 
Court avenue, from Somerville street to 
Waldran boulevard; Saxon avenue, from 
Neptune to College street, and East street; 
this was referred to City Engineer Weath- 
erford for inspection, and, should he recom- 
mend, this will be rejected and the work 
advertised again. 

Council has been petitioned to pave South 
Willett street. 

Nashville, Tenn.—Arrangements are being 
made for greatly improving and extending 
roads in Sullivan County; about $100,000 is 
to be expended for the purpose. 

Abilene, Tex.—At a meeting of Council 
recently the question of issuing paving 
bonds was discussed, and arrangements wil 
be made to take the matter up with tne 
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Attorney General and get his approval of a 
$50,000 bond issue; the matter will be sub- 
mitted to a vote of the citizens at the No- 
vember election, and in case the measure 
carries, Pine and Chestnut streets will be 
paved for two blocks, likewise North First 
and Second streets and South First and 
Second streets; the bonds cannot be issued 
until next year, but the work will probably 
be begun in the Spring. 

Beaumont, Tex.—The city has rejected 
all bids received for constructing about 17,- 
633 yards of vitrified brick pavement ana 
7,307 linear feet of concrete curbing, and 
work may be done by day labor, in charge 
of C. L. Scherer, City Engineer. 

Brady, Tex.—The proposition of issuing 
$20,v00 street improvement bonds carried; 
an election for the same purpose was held 
in June, but the second election was held 
to etablish the legality of the bonds. 

Dallas, Tex.—Council has plans under 
way for the paving of East Commerce 
street, from Harwood east to Exposition 
avenue; bitulithic is the material favored 
by the property owners. 

Commissioner Doran has received assur- 
ances from G. Radetzski, Superintendent of 
the Houston and Texas Central, that thar 
road would comply with the wishes of the 
eity in the matter of bringing its tracks 
from Swiss avenue north through the city 
to the street grade; this work, it is stated, 
will cost the road more than $30,000. 

El Paso, Tex.—A. Courchesne, A. P. Coles, 
Dr. E. B. Carpenter, S. J. Larkin and W. 
Cc. Davis, the committee recently appointed 
by Chairman J. A. Smith of the conven 
tion of land owners, recently met for the 
purpose of arranging plans for the circula- 
tion of a petition to the County Judge ana 
Commissioners for the issuance of $250,000 
bonds for the construction of roads and 
bridges in the lower valley. 

Stamford, Tex.—Between $35,000 and $40,- 
000 will be expended shortly by this town 
for street paving; the work will be started 
very shortly. 

Logan, Utah.—D. R. Roberts, of this 
place, is at the head of project to secure 
good roads for the State: bills are to be 
introduced into the next Legislature for this 
purpose. 

Fulton, Va.—Arrangements are under 
way for improving the roads in this town; 
Lester street, in Richmond is to be raised 
and improved and boulevard built to this 
city; Council is interested. 

Danville, Va.—The plans which were in- 
augurated some time ago for macadamizing 
the road known as the Franklin turnpike, 
running from New Design to Pleasant Gap, 
are now assured of success, as most of the 
money needed for the project has been 
raised; the citizens raised $3,000 and the 
County Supervisors have contributed their 
available funds. 

Aberdeen, Wash.—The city has 
to improve H street and Broadway. 

Seattle, Wash.—R. H. Thomson, City En- 
gineer, has reported the estimated cost of 
the following street improvements: Bagley 
avenue and other streets, sewers, $28.200; 
West Forty-eighth street, sewers, $5,350. 

Charleston, W. Va.—Recommendations 
have been adopted for the widening of 
the pavement on Virginia street, the pav- 
ing by the city of the alley back wu 
Loewenstein, and the macadamizing of 
three driveways in Spring Hill Cemetery. 

Council has received petition for the 
paving of the north side of Liberty street, 
between West street and Hill alley; also 
for grading and paving of west side of 
Water street, from Washington to T iberty 
street; referred to the Street Committee. 


SEWERAGE 


Florence, Ala.—The city contemplates 
extending the sanitary sewer system. 

Luverne, Ala.—The city has voted bonds 
for the construction of a sewer system and 
water works. 

Pheenix, Ariz.—While in Los Angeles 
Councilman Brown looked into, the matter 
of purchasing sewer pipe to be used in 
the streets here in place of the wood cul- 
verts now in use and which are a constant 
source of expense; it was figured that the 
sewer pipe could be installed at practically 
the same cost as lumber and that they 
would be almost everlasting, the first cost 
being practically the last one: the City 
Clerk was instructed to correspond with the 
Los Angeles company and ascertain the ex- 
act cost of the necessary materials in car- 
load lots. 

Bakersfield, Cal.—The City Trustees have 
received petitions for the formation of two 
new sewer districts. to be Known as Dis- 
tricts Nos. 5 and 11. 

Berkeley, Cal.—W. F. McClure, Town En- 
gineer, has made plans for storm sewer sys- 
tem for north part of city: estimated cost 
is $86,381. 

EI Centro, Cal.—The City Trustees have 
adopted ordinance for issuance of $40,000 
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bonds for construction of septic tank sewe: 
system. p 

Fruitvale, Cal.—The city may again vote 
on installing sewer along)iSeminary Creek. 

Mountain View, Cal.—Mountain View is 
to have a sewer system and a Town Hall 
and jail; this being decided upon by the 
Board of Town Trustees; the sewers will 
cost $40,000. 

Pasadena, Cal.—J. Strothard White and 
others were granted a petition for a sewer 
on South Euclid avenue, between California 
and Glenarm streets; an ordinance Waw 
placed on second reading approving the 
diagram of the East Orange Grove avenue 
sewer. 

Sacramento, Cal.—Contracts are soon to 
be awarded for new sewage purification 
plant, to be erected for the County Hospi- 
tal, Sacramento County.—Wm. B. Hamil- 
ton, Clerk of the Board of Supervisors. 

San Francisco, Cal.—Plans are nearly 
complete for a sewer to be constructed in 
Fifth street, from Market to Channel street. 

San Jose, Cal.—Definite action will now 
be taken in the matter of the San Jose 
sewer outlet at Alviso. 

South Pasadena, Cal.—The committee of 
fifteen has reported on plan for sewerage 
system and sewage disposal and recom- 
mends that Messrs. Olmstead and Gillelen, 
the former of whom is City Engineer of 
Los Angeles, be engaged.—C. B. Booth, 
Chairman of Committee. 

Denver, Col.—The Board of Public Works 
of Denver city and county has notified 
property owners of the adoption of full de- 
tails and specifications for the construc- 
tion of district sewers and appurtenances 
for storm drainage in and for a district 
consisting of two subdistricts, at a total 
estimated cost of $105,863.25.—W. B. Lowry, 
President. . 

Holly, Col.—As soon as bonds are voted 
work will begin on the construction of sew- 
ers from plans of W. K. Palmer Company, 
Dwight Building, Kansas City, Mo. 

Bridgeport, Conn.—The Sewer Commis- 
sion appointed to conduct an investigation 
into the needs of the city regarding an 
extensive revision of the city’s system of 
sewerage, recommends the construction of 
a double sewer system capable of carrying 
off the sewage of a city of 300,000 popula- 
tion and emptying at two points, each le 
miles, into the Sound, at a cost of $1,750,- 
000; it is proposed to expend $350,000 per 
year for five years. 

The Bridgeport Brass Company has peti- 
tioned Council for relief from the conditions 
under the several railroad trestles on the 
East Side; it is probable that special sewers 
will have to be built. 

Hartford, Conn.—The plans of H. R. 
Buck, State Engineer, for the septic sewage 
system at the Soldiers’ Home, Norton 
Heights, have been accepted, and the sys- 
tem will be constructed under his super- 
vision; the Legislature appropriated $4,000 
for this work. 

Wallingford, Conn.—The borough is plan- 
ning to install approximately 800 feet of 
storm water sewer, 15 and 18 inches in 
diameter.—Samuel H. McKenzie, South- 
ington, Engineer. 

Washington, D. C.—It is considered like- 
ly that a trunk and intercepting sewer 
will be constructed in North Columbia 
Heights within the next year; Asa E. Phil- 
lips, Superintendent of Sewers, has recom- 
mended to the Commissioners that a sewer 
required for storm water drainage and for 
the outlet for the sewage of that section 
of the city be included in the next budget of 
estimates to be submitted to Congress by 
the Commissioners; Mr. Phillips estimates 
the cost of this sewer at $29,475. 

Arrangements are being made to secure 
right-of-way for new $7,000 sewer for Con- 
gress Heights.—Jay J. Morrow, Engineer 
Commissioner. 

Bartow, Fla.—The question of a sewerage 
system for this city is now being agitated. 

De Funiak Springs, Fla.—Plans have 
been accepted for the construction of an 
8-inch sewer down the alley between Bald- 
win and Nelson avenues as far as Fourth 
street, with a 10-inch sewer from there to 
the outfall. 

Miami, Fla.—Bids will be received by 
Council for the purchase of bonds to the 
amount of $20,000 for sewers, $15,000 for 
street improvements, $20,000 for city build- 
ing and $15,000 for parks. 

Athens, Ga.—The Meigs street school 
sewer, which was passed upon some months 
since, was ordered to be built at once by 
Council; the sewer line for Meigs and 
Franklin streets was passed upon and will 
be taken up among the first work done 
after the sale of the bond issue. 

Chancellor Barrow, of the 
of Georgia, recently appeared _ before 
Council and petitioned for the exten- 
sion of both sewer and water mains on 
Cedar street to the new agricultural hall 
on the campus: extension; the extension 
from Lumkin street is 600 feet; the peti- 
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tion was referred to the Water and Sewer 
Committees. 

_ Covington, Ga.—The citizens have voted 
in favor of issuing bonds for water works 
and sewerage. 

_ Gainesville, Ga.—A bond issue for $160,000 
is under consideration, proceeds to be used 
for extension and improvement of the 
lights, sewers, water supply and streets of 
the city. 

White Hall, Iil.—The installation of sew- 
er system for this place is under considera- 
tion. 

Logansport, Ind.—The Board of Public 
Works has decided to accept proposition of 
Superintendent J. C. Sullivan, of Peru, with 
regard to the Seventeenth street storm 
water sewer under the tracks of the Wa- 


bash. 

Peru, Ind.—It is proposed to construct 
tile sewers; Engineer has not yet made 
estimates. 


Shelbyville, Ind.—Riggs & Sherman, To- 
ledo, are preparing plans and specifications 
for a general sewer system. 

South Bend, Ind.—The Board of Public 
Works has ordered plans for the construc- 
tion of a sewer in West Wayne street, from 
Franklin to Taylor streets; bids will be 
asked soon.—Nelson Keyser, Clerk. 

Carroll, la.—All bids were rejected for 
the construction of 1,240 feet of 10-inch, 
13,700 feet of 8-inch and about 4,930 feet or 


6-inch sub-drain and appurtenances; will 
be readvertised.—J. A. Dougherty, City 
Clerk. 

Fort Dodge, la.—The city proposes tu 
construct three sanitary sewers and a 
storm sewer, the latter in Nineteenth 
street. 


Holton, Kan.—Work will begin at once on 
the construction of vitrified pipe sewers.— 
W. K. Palmer Company, 718 Dwight Build- 
ing, Kansas City, Mo. 

Peabody, Kan.—Plans for the construc- 
tion of a sewer system have been prepared 
by the W. K. Palmer Company, 718 Dwight 
Building, Kansas City, Mo., and it is ex- 
pected that the work of construction will 
be taken up soon. 

Topeka, Kan.—The Sewer 
considering the matter of 
extending the sewer pipe in 
Denis addition. 

Lexington, Ky.—Mayor Skain, in a com- 
munication to Council, states that the City 
Engineer reports that $75,000 will: be needed 
to complete the system of trunk sewers; the 
communication was referred to the Im- 
provement Committee, which body will go 
over the ground carefully and make its 
recommendations to Council. : 

Louisville, Ky.—Bids for constructing 
three sections of sewers will be advertised | 
for at once by the Sewer Commission. 

Baltimore, Md.—Sewerage Commission 
has approved plans and specifications of 
Calvin W. Hendrick, Chief Engineer, for 
nearly $1,000,000 of sewer work, and it is 
expected the contracts will be let next 
month. The work to be done consists of 
constructing the force mains at the pump- 
ing station, the force main sewer, the low 
level intercepter in Hill street for draining 
South Baltimore, four sludge tanks, four 
sprinkling basins and two settling basins 
at the disposal plant at Back River. 

Hagerstown, Md.—Council has adopted 
resolution that preliminary steps be taken 
for securing the construction of a sewer 
system. 

Takoma Park, Md.—Town Council is con- 
sidering the question of sewerage system; 
it is proposed to see if arrangements can- 
not be made with the District Commission- 
ers, District of Columbia, for the installa- 
tion and operation of a sewage lift on 
Eastern avenue to furnish sewage facilities 
for the residents of Eastern avenue and 
Cedar street. 

Boston, Mass.—The Sewer Department 
intends to build a storm water sewer along 
the course of Stony Creek. ; 

New Bedford, Mass.—City Engineer Wil- 
liams rendered a report on three sewer peti- 
tions—extension of sewer in Jenny Lind 
street, between Hillman and Grant, esti- 
mate $1,200; extension of sewer in Dean 
street, easterly 110 feet, estimate $500, and 
extension of sewer in Nash road. Mr. 
Williams recommended the construction 0! 
the first two sewers, and the Board voted 
to grant the petitions, and has _ passed 
orders for the construction; also for the 
extension of the sewer in Myrtle street, 
from present terminus at Durfee court 
northerly about 120 feet, estimate $200. 

The Brook street matter came up, on the 
petition of Martin Bartley and others, that 
the brook between Nash road and Coffin 
avenue, and west of Bowditch street, be 
enclosed in pipe and conducted through 
Brook street, in order to abate an alleged 
nuisance and hindrance to building opera- 
tions; it was referred to the City Engineer. 

The Board granted the petition of A. VF. 
Smith for the extension of the sewer in 
Dean street, between Brook and Bowditch 
streets. 


Committee is 
enlarging and 
the Martin- 
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Springfield, Mass.—Council has passed an 
order for issue of $160,000 bonds for buila- 
ing and site, for the Kensington avenue 
school and for sewerage work. 

Cold Water, Mich.—Council is taking 
steps for, the construction of a storm water 
sewer on North Monroe street, entire 
length, a distance of about 550 feet. 

Detroit, Mich.—Council has directed the 
Department of Public Works to advertise 
for proposals for construction of latera: 
sewer through alley.—J. J. Haarer, Com- 
missioner. 

Grand Rapids, Mich.—The first of the 
new sewage pumping station specifications 
has been presented to the Board of Public 
Works by City Engineer Anderson, accom- 
panied by the drawing of the building; the 
plans are intended for the big ditch sewer 
station, and the building will be 61 by 36 
feet in dimensions and will be equipped 
with two 24-inch pumps and one 12-inch 
pump, which are believed to be fully ade- 
quate to meet the lifting demands of that 
sewer; these stations have been maue 
necessary owing to the flood wall work. 
In times of high water the pumping sta- 
tions will lift the sewage into the river, thus 
preventing the high water from backing 
into the cellars on the west side; the speci- 
fications were referred to tne Ways anc 
Means Committee. 

Lake Linden, Mich.—The Village Trus- 
tees have decided to extend the sewer sys- 
tem on Garfield avenue; the cost of the 
work will probably be $1,500. 

Lansing, Mich.—City Engineer Collar is 
completing estimates for the construction 
of about 3,000 feet of sewer in Ionia and 
Lahoma streets, Michigan avenue and 
Huron street. 

Marquette, Mich.—Clerk Anderson has 
been instructed by the Commissioners to 
advertise for bids for the laying of a sewer 
in Park avenue, from Washington to Bluff, 
and then west to Bluff. 

St. Paul, Minn.—The Assembly has voted 
in favor of issuing $75,000 bonds for build- 
ing the Aldine-Portland sewer. 

The American Can Company is to build 
a $5,000 sewer along Prior avenue. 

Carterville, Mo.—Engineer Frank Funk is 
preparing plans for five district vitrified 
pipe sewers for this city.—H. E. Moody. 
City Clerk. 

Independence, Mo.—The City Engineer 
is considering the matter of constructing a 
sewer district east of Main street and 
south of Alton avenue and connecting it 
with the Main street sewer. 

Joplin, Mo.—Engineers Burns & McDon- 
nell, 821-823 Scarritt Building, Kansas City. 
have prepared plans for a brick storm and 
sanitary sewer for the city of Joplin; cost, 
$96,000.—Hiram Phillips, City Clerk. 

Council is considering the matter of se- 
curing the necessary funds for extending 
the sewer line south from the Elks’ Club 
building to Eleventh street. 

City Engineer J. B. Hogdon. City Hall. 
will soon receive figures for district sewers 
Nos. 7 and 8 for this city; cost, $3,000; bids 
will be received by Hiram Phillips, City 
Clerk. 

Poplar Bluff, Mo.—City Engineer E. C. 
Nickey has prepared plans for 14 blocks of 
vitrified pipe sewers for this city.—W. A. 
Spence, City Clerk. 

_ Springfield, Mo.—Engineer H. G. Horton 
is preparing preliminary plans for a brick 
storm sewer.—G. W. Hackney, City Clerk. 

Kearney, Neb.—City Engineer estimates 
cost of constructing sewer from Railroad 
street, Second avenue, east to Twelfth 
street, as being $7,270. 

Acquackanonk, N. J.—A meeting of the 
citizens of this township will shortly pe 
held to discuss the matter of entering into 
the trunk sewer project. 

Asbury Park, N. J.—Mayor T. Frank Ap- 
pleby is interested in the construction of 
a septic tank sewage disposal system. 

Bloomfield, N. J.—The Sewer Committee 
of the Town Council has reported that 
negotiations looking to an early settlement 
of the drainage problem in the rear of 
Orchard street were being made. Frann 
Brozart, the owner of the property, it was 
said. had agreed to have drains through 
his land constructed, provided a sewer be 
built along the line of the proposed Davy 
street to Montgomery street, to connect 
with a storm drain that runs to a brook. 
An ordinance was introduced providing for 
the construction of sewers from Watsessing 
avenue to the city line: also in Alva, Co- 
lumbus and Edison streets in the Silver 
Lake section, Berkeley avenue and Brook- 
side place. 

Hoboken, N. J.—Many complaints have 
been entered against the unsanitary condi- 
tion of the canal at the foot of Newark 
street, between the Lackawanna Railroad 
and the Hamburg-American piers, and it 
has been suggested that the sewer outlet 
be extended to the end of the Hamburg- 
American pier. 
Irvington, N. J.—At 


recent meeting a 
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petition was presented to the Town Council 
asking for the construction of a sewer on 
Wilson street. 

New Brunswick, N. J.—Council has 
adopted an ordinance for the construction 
of ‘a sewer in Comstock street, between 
Commercial avenue and a point 50 feet be- 
yond the southwestern line of Jones ave- 


nue. 
Passaic, N. J.—The city has decided to 
lay a sanitary sewer in Gregory avenue, 


between Howe avenue and Madison street. 

Plainfield, N. J.—Hering & Fuller, ex- 
pert engineers, have been engaged to pre- 
pare surveys for the trunk line sewer to 
tidewater, as proposed for this city, North 
Plainfield and Bound Brook, N. J. 

Ridgewood, N. J.—The Village Trustees 
recently held a meeting for the purpose ot 
discussing the need of a storm sewer sys- 
tem. 

Trenton, N. J.—Ordinances were adopted 
by Council calling for the building of 
sewers in North alley and Grand street 
and to change the grade of Franklin 
street, from Hamilton avenue to Forest 
street; also for the construction of a sewer 
in Brunswick avenue, from Strawberry to 
Plum streets. Petitions were received for 
the construction of a sewer in Christo/if 
street and the paving of Tyler street, from 
Monmouth street to Chestnut avenue, with 
sheet asphalt. 

Albany, N. Y.—The Secretary of the 
Board of Contract and Supply has been 
directed by Council to advertise at once 
for bids for construction of sewers in North 
Champlain, Erie and Garden streets; re- 
pairs to sewer in Larke street and improv- 


ing Orange, North Pearl and Stanwix 
streets. 
Brooklyn, N. Y.—Members of James 


Burke Association, headquarters at Thirty- 
seventh street and Thirteenth avenue, 
South Brooklyn, have taken up matter of 
securing sewer for Thirty-seventh street. 

Buffalo, N. Y.—Mr. Bowen, of the Manu- 
facturers’ Association, will shortly present 
a proposition for the building of a drainage 
canal to Lake Ontario for the care of the 
sewage of the Niagara frontier. 

Geneva, N. Y.—Resolutions have passed 
the Board of Works ordering property- 
owners on Elm and Colt streets to connect 
with water mains and sanitary sewers; a 
sanitary sewer is also to be built in Mason 
street at a cost of $700. 

Gloversville, N. Y.—Morrell Vrooman, 
City Engineer, is preparing plans for a 
trunk sewer in Globe street, also a branch 
of present trunk sewer in Chase and East 
Main streets; bids will be called for by 
Council. 

Hamburg, N. Y.—The State Board of 
Heaith has approved plans for the proposed 
sewerage system. 

North Pelham, N. Y.—A special election 
has been called to vote on the proposition 
of installing a system of sewers and sew- 
age disposal plant, at an approximate cost 
of $55,000. 

Oneida, N. Y.—Geo. S. Tibbits, City En- 
gineer, is preparing plans for construction 
of an §8-inch vitrified pipe sewer, with 
6-inch laterals. Bids will be called for by 
Chas. M. Ruggles, Clerk Board of Public 
Works. 

Sea Cliff, L. I., N. ¥Y.—The Village Im- 
provement Society has again taken up the 
sewage disposal problem and is co-operating 
with the village authorities on the subject. 
—Address A. B. Gunthel, Secretary, or C. 
G. Clapham, Secretary of the Village Board 
of Trustees. 

Schenectady, N. Y.—The Board of Alder- 
men is considering constructing a sewage 
disposal plant. 

Tuckahoe, N. Y.—The Board of Trustees 
recently voted to dispose of $4,500 worth of 
sewer extension bonds; improvements and 
changes are planned at the sewage disposa: 
plant. 

Waverly, N. Y.—The Village Trustees 
are considering the matter of extending the 
present Fulton street sewer north from 
Clonto avenue. 

Williston, N. D.—O. Claussen, Consulting 
Engineer. St. Paul. Minn., is preparing 
plans and specifications for a sewer system. 

Columbus, O.—Bids will shortly be called 
for the construction of a big relief sewer 
that will be built along Scott street, paral- 
lel to the Penn tracks, to drain the sub- 
ways that are to be built in connection with 
the overhead crossings; the cost is esti- 
mated at $20,000. 

Dayton, O.—The Board of Public Ser- 
vice has been notified that the Schantz 
estate will pay $5,000 towards the con- 
struction of the sanitary sewer in South 
Park. 


The Board will soon advertise for pro- 


posals for 24 and 36-inch reinforced con- 
crete tile sewers in sundry streets; cost, 
$9,000.—Wm. A. Budroe, Clerk; F. C. Cel- 


larius, City Engineer. 
Council has passed over the Mayor’s veto 
ordinances appropriating $2,240 to improve 
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Rose Valley Creek sewer; also. Select 
Council bills Nos. 13, 23,..24, 25 and 26, to 
amend ordinances providing for the con- 
struction of house drain sewers in districts 
Nos. .11, 6, 4, 5 and 132: ‘The amendments 
eall for the issuing of improvement bonds 
as follows: In No. 13, from $190,000 to $211,- 
000; No. 23, from $190,000 to $193,500; No. 
24, from $155,000 to $155,500; No. 25, from 
$190,000 to $194,000; No. 26, from $80,000 
to $81,000. Mr. Rick had adopted a resolu- 
tion directing the Board of Health to abate 
a nuisance on. Madison avenue north of 
Douglass street by building a relief sewer 
on the west side of Madison avenue, begin- 
ning at a point 125 feet north of Douglass 
street, to extend to and connect with the 
storm water sewer on Douglass street, at 
the corner of Madison avenue. 

Galion, O.—Bonds, $56,000, will soon be 
sold to be used for the construction of a 
sewerage system and disposal plant.—Brad- 
bury & Schutt, Columbus, Engineers; C. 5S. 
Hetrick, City Auditor. ; 

Jefferson, 0.—The County Commissioners 


are to build sewage disposal plant for 
county buildings. 
Mt. Vernon, O.—An ordinance has been 


passed by. Council to provide $2,100 bonds 
for constructing a storm sewer, building 
gutters and making other improvements. 

Newburg, O.—Bids will be received Oct. 
5 for the purchase of $4,500 4% per cent. 
sewer bonds.—Address Joseph Moore, City 
Auditor, Cleveland post office. 

Niles, O.—The construction of sewer in 
South Main street is under consideration. 

Norwalk, O.—The Street Committee re- 
ported to Council through Mr. Cole that 
the matter of taking care of storm wate: 
that flows over the West Main street pave- 
ment at the extreme end be referred to 
Engineer Laylin for an estimate on the en- 
largement of the 6-inch sewer outlet. 

Sandusky, O.—The City Auditor offers for 
sale $3,000 4 per cent. 5-year sewerage 
bonds.—Joseph Loth, Jr., City Auditor. 

Steubenville, O.—Bids will be received 
Oct. 14 for $60,000 sewer bonds.—Frank S. 
King, City Auditor. 

Sylvania, O.—The construction of a sew- 
erage system and sewage disposal plant 
is under consideration. 

Warren, O.—Plans are under considera- 
tion for the construction of a storm sewer 
on Belmont, Adams and Atlantic streets. 

Wyoming, O.—Council has passed an ordi- 
nance to proceed with the construction of 
the sewer system as contemplated; Clerk 
Clark has been instructed to advertise for 
bids. : 

Grant’s Pass, Ore.—Council has adopted 
resolution for the laying of a lateral sewer 
in the valley through Block 26. 

Lawton, Okla.—A sanitary sewer system 
is to be laid in the Woods, Beal and Moun- 
tain View additions to Lawton, at an ex- 
pense of $30,000 as an extension of the 
present system. 

Nowata, Okla.—Council has directed plans 
to be prepared for sewerage construction.— 
Address City Clerk. 

Altoona, Pa.—The City Engineer has been 
authorized to advertise for bids for the con- 
struction of the following sewers: In 
Twenty-first avenue, between Ninth and 
Tenth streets; in Bell alley, between Second 
and Third streets; in Eighteenth avenue. 
between the summit and Ninth street, and 
in Ninth street to Twenty-second avenue, 
in Seventeenth avenue, between Twelfth 
and Thirteenth streets, and in Twenty-first 
avenue, between Twelfth street and the 
First district sewer. 

Barnesboro, Pa.—Council has received no- 
tice from Dr. Dixon, of the State Board of 
Health, that, between now and July, 1909, 
the borough will be required to build a 
disposal plant. to prevent the sewage from 
running into the river. 

Brackenridge, Pa.—George B. Campbell 
has been instructed to prepare plans for the 
construction of a sewage disposal plant. 
as the State Board of Health has ordered 
the construction of this plant at once; the 
plans will be prepared and submitted to the 
State for approval, and it is thought that 
contracts will be awarded this Fall for its 
construction; the plant will be constructed 
almost entirely of concrete. 


Carbondale, Pa.—This place is having 
plans made for new sewer system. . 
Harrisburg, Pa.—Estimates are being 


prepared for changes to the sewerage sys- 
tem and the disposal plant, and also for a 
drain on Market street; the work will cost 
about $1,000,000. 

Lebanon, Pa.—The Cumberland Street 
Sewer Company has been organized by pri- 
vate parties for the purpose of laying a 
private sewer to drain flood and back-up 
yater from the cellars of the stockholders 
in the Cumberland street district.—John 
Hunsicker, President. 

McKeesport, Pa.—The Sewer Committee 
of Councils took up the Crooked Run and 
Sill avenue sewer projects again and de- 
cided to recommend that the sewers be 
built, in accordance with the regulations 
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laid down by the State Board of Health and 
that the City Engineer be directed to draw 
up the plans. 

Marcus Hook, Pa.—Engineer A. F. 
Damon, who has prepared plans, etc., for 
sewerage system and sewage disposal plant, 
estimates the work will cost $35,000, of 
which $10,000 will be for the sewer, $15,000 
for the disposal plant, and the remainder 
for macadamizing the streets. 

New Castile, Pa.—Plans are being pre- 
pared for the construction of a sanitary 
sewer on Preston avenue, in the Seventh 
Ward; an ordinance has passed Select 
Council providing for the construction of 
the Fifth Ward sewer; estimated cost, 
$12,000. 

New Cumberland, Pa.—Council has passed 
an ordinance for the construction of sewer 
on Fifth street and on Reno street, near 
Third; surveys for the work are now be- 
ing made. 

New Wilmington, Pa.—Council has passed 
an ordinance for the issuance of $8,000 of 
bonds for sewer construction. 


North East, Pa.—The Borough Board has 
advertised for bids for the construction of 
the Main street sewer. 

West Chester, Pa.—Nathan R. Rambo, 
Borough Surveyor, has been directed to 
prepare plans and specifications for an ex- 
tension of the sewer on North High street 
in front of the new Warrington annex. 

Wilkes-Barre, Pa.—Ordinance for a $21<,- 
00) loan is before Council; part of money 
is to be spent for storm sewers. 

Pawtucket, R. I1.—The city has made an 
appropriation for the construction o1 a 
sewer in School and Woodland streets to 
Linwood avenue to the river. 


Knoxville, Tenn.—Recorder C. C. Nelson 
is advertising for bids for the construction 
of the second sewer lateral in the city that 
is to be built under the abutting property 
law; this law applies to sewer laterals as 
well as street paving; the new sewer dis- 
trict for which the contract is to be award- 
ed is Glenwood avenue, north of Broadway. 


Nashville, Tenn.—City Engineer W. W. 
Southgate has prepared a report on the cost 
of completing the lateral sewer system in 
connection with the trunk sewers which 
have already been built, and estimates the 
cost of constructing the sewers west of 
Cumberland River at $131,000 and east of 
the river $76,000.—Jas. S. Brown, Mayor. 

Longview, Tex.—Estimates will shortly 
be submitted for the installation of a sew- 
erage system in this town; it is proposed 
to issue bonds for construction of about 18 
miles of sewers with an improved filtering 
system. 

Charleston, W. Va.—A large amount of 
sewer work is contemplated by the city.— 


W. A. Hogue, City Engineer. 
Janesville, Wis.—Proposals will be re- 


ceived October 1, 2 p. m., at office of City 
Treasurer, for the purchase of $45,000 main 
outlet sewer bonds; denomination, $500; 4 
per cent.; semi-annual; 2 to 19 years seri- 
ally; certified check, $100.—Jas. A. Fathers, 
City Treasurer. 

Milwaukee, Wis.—Residents of the lower 
part of the Seventeenth Ward are fearing 
floods in the Spring as result of failure 
to build a sewer in Montanna avenue this 
year. 

Oconomowoc, Wis.—The Board of Public 
Works has been instructed to advertise for 
bids for the construction of sewers. 

West Allis, Wis.—Council has passed an 
ordinance for issue of $90,000 bonds for the 
construction of a sewerage system. 

Rock Springs, Wyo.—The city has sold a 
$40,000 issue of sewer bonds. 

Ottawa South, Ont., Can.—The Provin- 
cial Board of Health has authorized the 
city to construct a sewerage system. 

Oaxaca, Mexico.—The Department of 
Public Works is having plans made to pro- 
vide the city with water works and sewer- 
age. 


WATER SUPPLY 


Gadsden, Ala.—Council has passed ordi- 
nance to issue $100,000 bonds for building a 
water works system. 

Greenville, Ala.—The city has voted the 
issue of $23,000 bonds to purchase the water 
works. 

Luverne, Ala.—The town has voted in 
favor of issuing bonds for water works ana 
sewerage system. 

Rogers, Ark.—The local water and elec- 
tric plant of W. R. Pelker has been sold to 
W. E. Merkle of St. Louis. 

Glendora, Cal.—R. B. Bidwell, Secretary 
Attorney Glendora Azusa Water Company, 
states that bids will probably be called for 
in February for the construction of new 


pumping plant and water main to increase 
water supply; 
the 
Redondo, 
Company 
$10,000 
among 


cost about $20,000; bids for 
bonds will probably be sold in January. 

Cal.—The Redondo Water 
has made an appropriation 01 
for the betterment of its system; 
other improvements, old mains 
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throughout the city will be taken up and 
replaced with pipes of larger dimensions. 

San Luis Obispo, Cal.—The City Trustees 
are considering the matter of bonding the 
city for $97,000 to secure an additional 
water supply. 

Sausalito, Cal.—The city has voted $100,- 
000 bonds for installing water works. 

Waterbury, Conn.—Preliminary surveys 
have been made for the proposed reservoir 
and various localities are being considered 
as a proposed site; probable cost, $1,000,000. 
—Robt. A. Cairns, City Engineer; W. Sand- 
land, City Clerk. 

Washington, D. C.—The District Com- 
missioners have engaged Major Spencer 
Cosby, Engineer, Officer-in-Charge of the 
water supply systein of the District, to 
make surveys for a possible extension of 
the water system. 

The Commissioners have order: d the fol- 
lowing water mains laid: 800 feet of 8-inch 
in Second street, N. W.; 110 feet of 8-inch 
in Adams street; 219 feet of 8-inch in Rail- 
road avenue; 279 feet of 8-inch in Allison 
street, N. W.; 165 feet of 8-inch in L street; 
165 teet of 8-inch in the west side of Sher- 
man avenue; 140 feet of 8-inch in Fair- 
mont street; 335 feet of 8-inch in Brent- 
wood road; 335 feet of 8-inch in the north 
side of Rhode Island avenue. 


Athens, Ga.—The boilers at the water 
works plant were ordered repaired at onc? 
by Council. The scale of prices for out- 
of-city consumers of water was discussed 
and an increase in the rate will be made. 
The matter is in the hands of the commit- 
tee to investigate and report at the next 
regular meeting. The matter of entering 
into an agreement with the Normal School 
for the laying of a 10-inch pipe from Cobb 
street to the school was discussed at some 
length and it was finally decided to accept 
the proposition. The matter was referred 
to the committee and City Engineer Bar- 
nett for investigrtion. The water mains 
will be extended to Barberville at an early 
date; a 6-inch main will be laid to Bar- 
berville by the way of Madison avenue, a 
distance of 5,300 feet, and will cost approxi- 
mately $5,319. 

The question of enlarging the filter 
capacity and the sedimentation basin at the 
plant at a cost of about $12,000 and that of 
installing a new pump at a cost of $4,480 
has been referred to the Water Works and 
Finance Committees to investigate and re- 
port back to Council. The proposed im- 
provements, if Council should decide to 
make them, would give the city a water 
supply thoroughly adequate to its needs. 

Covingon, Ga.—The city has voted $60,000 
bonds for the water works system. 

Fitzgerald, Ga.—The Provident Savings 
Bank and Trust Company of Cincinnati has 
been awarded the $130,000 5 per cent. 30- 
year sewer, school. water and light bonds, 
at a premium of $2,112.50. 

Hillsboro, IIl.—Bids will be received Oct. 
1 for the purchase of $1,500 6 per cent. 20- 
year water works bonds.—F. P. Winchester, 
Village Clerk. 

Rockford, IIl.—The Rockford Water Pow- 
er Company is considering plans for a con- 
crete dam to replace the old one or to re 
pair leaks in same. 

Waukegan, Iil.—Ordinances were passed 
by Council for water supply pipes in sun- 
dry streets.—H. Thacker, City Clerk. 

Crawfordsville, Ind.—Council has em- 
ployed Professor R. L. Sackett, of Purdue 
University, to prepare estimates for im- 
proving the water system. 

Indianapolis, Ind.—The city has ordered 
the Indianapolis Water Company to make 
water main extensions in several streets. 

Marion, Ind.—Extension of city water 
mains from Meridian street to Ohio street 
is being asked. 

Oregon, Ind.—The Oregon Water an1d 
Power Company, of Indianapolis, has been 
incorporated with a capital stock of $25,000 
to operate water works in this place; the 
directors are: Wm. R. McKeon, Frank M. 
Fauvre, Wm. E. English, Louis A. Van 
Staden and Monroe George. 

Council Bluffs, la.—Mayor Maloney de- 
eclares that, unless the Water Committee 
of Council waits until after election on 
the question of issuing $600,000 city water 
bonds, before employing an expert to as- 
sist City Engineer Etnyre in revising the 
plans already drawn for a municipal water 
works plant, he will use what power he 
may possess to prevent the employment of 
such expert or the expenditure of city 
money in payment for his services. <Alder- 
man J. C. Jensen, Chairman of the Water 
Committee, says the matter of employing 
an expert is one for the action of the com- 
mittee alone, under the authority granted 
by Council and that the committee will 
employ the expert aS soon as it can secure 
a suitable man. The committee is trying 
to secure William H. Bryan, the St. Louis 
Engineer, who has already been in confer- 
ence with the committee and the City 
Engineer. 
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Fort Dodge, la.—Council has decided to 
rebuild pumping station. 

Persia, la.—‘the question of construct- 
ing water works is under consideration; 
probable cost, $5,000. 

Templeton, la.—The Katz-Craig Con- 
struction Company of Omaha, Neb., will 
construct water works, to cost $6,048. 

Winterset, la.—This city is taking steps 
to vote bonds for the construction of water 
works; the W. K. Palmer Company, 718 
Dwight Building, Kansas City, Mo., have 
been engaged as engineers. 

Ellenwood, Kan.—It is proposed to con- 
struct water works system in the near 
future; bonds have been voted and the 
plans for the system are being prepared 
by the W. K. Palmer Company, (18 Dwight 
Building, Kansas City, Mo.; it is proposeu 
to install a lighting system in connection 
with same. 

Ellis, Kan.—This city will soon vote on 
the proposition to construct an _ electric 
lighting plant and water works.—W. K. 
Palmer Company, 718 Dwight Building, 
Kansas City, Mo., Consulting Engineers. 

McPherson, Kan.—The city has decided 
on a municipal water plant, and either the 
present one will be purchased or an entirely 
new plant erected. ; 

diawatha, Kan.—The matter of securing 
an additional water supply for this town 
is being considered. 

Greenville, Ky.—The Greenville Light & 
Water Company has voted $12,000 bonds 
for the extension of water mains, lighting 
eircuit and other improvements. : 

Williamsport, Md.—Citizens have peti- 
tioned Council to take immediate steps to 
secure a system of water works. 

Greenfield, Mass.—It is probable that the 
Turner Falls Water Company, which re- 
ceives its water to supply the town of 
Turner Falls from Lake Pleasant in this 
town, will consider the matter of putting in 
a filter. 

Winchendon, Mass.—The citizens have 
voted to authorize the Board of Water 
Commissioners to purchase an additional 
pump for the pumping station. 

Otsego, Mich.—The proposition to bond 
for $6,000 for extension of water works was 
defeated. 

Wyandotte, Mich.—The Board of Public 
Works, after a session with Engineer Pratt, 
reported to Council that either a_ slow 
sand or mechanical filter would furnist 
pure water for the city; a 2,000,000 gallon 
per day mechanical plant can be built now 
for about $25,000; Council approved of the 
latter system and asked the board to pro- 
ceed at once to prepare plans. 


Eveleth, Minn.—The bids for the laying 
of an intake pipe at the pumping station 
will be received later in the month, so that 
the plans for putting a large water tank 
on the baseball hill can be put through; 
the city will then have ample fire protec- 
tion for all emergencies. 

St. Paul, Minn.—The Board of Aldermen 
has passed a resolution authorizing the is- 
suance of $50,000 water bonds, to be used 
in the general extension and enlargement 
of the city water system. 

Alba, Mo.—Plans have been completed by 
Michael Cooke, Engineering and Construc- 
tion Company for water works system for 
this town; bids will be advertised. 

Carterville, Mo.—Engineer Frank Funk is 
preparing preliminary plans and estimate 
of cost for water works; deep well system. 
—G. N. Cannon, Chairman Water Commit- 
tee; H. E. Moody, City Clerk. 

Great Falls, Mont.—The city is consider- 
ing putting in an additional pumping en- 
gine with a capacity of about 2,500,000 
gallons. 

Stevensville, Mont.—The Town Counch 
will take steps at once to secure a water 
system; Mayor Lewis may be addressed. 

Bayonne, N. J.—Council is considering 
two plans for the increase of the city’s 
water supply; one is to lay a new pipe sys- 
tem that will be an auxiliary system and 
the other is to build a reservoir capable 
of holding a five days’ supply of water. 

Dover, N. J.—At recent meeting of Coun- 
cil the matter of securing an additional 
water supply was discussed. 

Haddonfield, N. J.—Bids will be receiveu 
Oct. 6 for the purchase of $100,000 4 per 
cent. 3 to 27-year water works bonds.— 
Allen Clymer, Borough Clerk. 

Trenton, N. J.—Mayor Madden’s veto of 
the ordinance providing a bond issue of 
$125,000 for the new pumping machinery 
and intake pipe at the pump house on Cal- 
houn street, has been presented to Coun- 
cil; it will be passed over the Mayor’s 
disapproval. 

Allegany, N. Y.—At a special election tne 
village voted to spend $30,000 for the con- 
struction of a new water works system 
for fire and domestic purposes; supply to 
be obtained by power-driven pumps tak- 
ing water direct from drilled wells and 
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pumping direct into city lines in connection 
with a standpipe. 

Amsterdam, N. Y.—Consulting Engineer 
Stepnen fi. Babcock, 57 Mann _ Building, 
Utica, has been retained by the city to 
investigate and prepare plans for repair- 
ing, remodeling and increasing the effi- 
ciency of the water system and conduit 
lines; capacity to be increased by 5,000,000 
gallons. 

Bovina Center, N. Y.—Residents are agi- 
tating the question of a water system; 
it is stated that a system for domestic 
and fire purposes can be installed at a cost 
of $10,000. 

- Canajoharie, N. Y.—The Board of Vil- 
lage Trustees have selected Chas. E. Perry 
to prepare an estimate of cost of a water 
system, the supply to be from Sprite Creek 
near Ephratah. 

Cohoes, N. Y.—On motion of Commission- 
er Clarke the matter of ordering pipe for 
the proposed filtration plant was taken up 
by the Board of Water Commisisoners and 
referred to the Pipe Committee with power; 
on motion of Commissioner Sessions the 


Superintendent was authorized to repair 
the gate nouse at No. 3 reservoir. A reso- 


lution was adopted directing that the ex- 
tension of the main on Amity street be 
carried out and also the extension of the 
main from Vliet to Garner street; the 
Superintendent was authorized to place an 
order for the 24 and 30-inch pipe for the 
use of the department; the Superintend- 
ent was directed to repair gate house No. 
2 and was also instructed to ascertain what 
arrangements were made with the tenant 
occupying the house which has been lately 
purchased from Stanley Stone, at which 
place the filtration plant is to be erected. 

Marcellus, N. Y.—The New York State 
Water Supply Commission has approved 
plans for the proposed water works.—F. W 
Knapp, Village Clerk. 

Middletown, N. Y.—The Erie R. R. Co. 
(F. L. Stuart, Chief Engineer, New York 
City), will prepare plans for a _ reservoir 
and pumping station to be constructed at 
Middletown, and work will probably begin 
in the Spring. 

Poughkeepsie, N. Y.—Residents of Grand 
street and of Smith street have petitioned 
the Board of Public Works for water mains 
on their streets. 

Syracuse, N. Y.—Geo. H. Beebe, Chie1 
Engineer and Superintendent Bureau of 
Water, has approved plans for the second 
SkKaneateles Lake water conduit, and con- 
- will soon be let; probable cost, $450,- 

Troy, N. Y.—An ordinance has been 
adopted by Council calling upon the Com- 
missioner of Public Works and City En- 
gineer to inform Council as to the prac- 
ticability of supplying that part of the city 
now supposed to receive water from the 
Quackenkill with water from the Tomhan- 


nock system and to give the cost and 
method by which it could be done; the 
ordinance also called for an estimate of 


cost of installing a filtration plant. 

Waterville, N. Y.—On account of the poor 
water supply in this town, the matter of 
utilizing the many springs on Hill street 
by conducting them to a storage tank, and 
from these forcing water into mains or the 
reservoir, by means of a steam pump, is 
now being considered by the Water Com- 
missioners. 

North Wilkesboro, N. C.—Bids are wanted 
for the purchase of $48,000 bonds, for the 
construction of water works; bids for con 
struction will be received in about ninety 
days.—J. B. McCrary & Co., of Atlanta. 
Ga., Engineers; Oscar C. Dancy, Mayor. 

Bismarck, N. D.—The City Engineer rec- 
ommends the installation of the meter sys- 
tem.—Address City Engineer Atkinson. 

Grand Forks, N. D.—Bids for the con- 
struction of a water main on De Mers ave- 
nue, from Sixth street to Seventh street, 
were ordered. 

Ashtabula, O.—Council has ordered fire 
mains laid on Columbus street from Pacific 
street to Sibley street, and on Sibley street, 
from Columbus to New  street.—F. "4 
Wagner, Clerk. 

Council has given the Board of Public 
Service authority to enter into a contract 
with the Ashtabula Water Company for 
the installation of fire mains on a section 
of Columbus and a part of Sibley street 
in that district. : 

Chagrin Falls, O.—Bids will be received 
Oct. 12 for $4,000 water bonds.—H. D. 
Bishop, Village Clerk. 

Cincinnati, O.—The Board of Trustees of 
the Clifton district has decided to vote on 
the question of issuing $12,000 in bonds for 
the construction of water mains.—Address 
City Clerk Betz. 

The Board of Public Service has rejected 
the bid of the National Water Main Clean- 
ing Company of New York for cleaning the 
local system of water mains; the work will 
be readvertised. 
Dayton, O.—Mr. 


Clark introduced in 
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Council Bill No. 43 to increase the bonded 
indebtedness of the city by $200,000 to build 
plants to filter the city’s water supply and 
to appropriate the same to the Board of 
Water Commissioners for this purpose; re- 
ferred to the Committees on Law and 
Finance. 

East Cleveland, O.—Bids will be received 
Oct. 12 at 32 Williamson Building, Cleve- 
land, for $15,500 bonds, the proceeds to 
be used to construct water works.—K. }b. 
Leet, Clerk Village. 

Findlay, O.—The city has in contempi. 
tion the construction of a pumping station 
to pump the water from the wells to the 
24-inch pipe line; the city gets its supply 
from wells and springs twelve miles from 
the city; W. C. Nusser, Superintendent of 
Water Works, is getting information as to 
the best plan of pumping.—U. K. String- 
fellow, City Engineer. 

Hamilton, O.—Bids will be received Oc- 
tober 15 for the purchase of $50,000 4 per 
cent. 20-year water extension bonds.—H. 
A. Grimmer, City Auditor. 

Hubbard, O.—Village Council is consider- 
ing the water works proposition made by 
the Sharon Water Company. 

Malta, O.—The city is about to 
water works. 

Newport, O.—A resolution has 
troduced in Council providing for a special 
election for voting on issue of bonds for 
improvements to the water works system. 

Urbana, O.—The citizens have voted in 
favor of issuing $150,000 bonds for the con- 
struction of a system of water works.—J. 
G. Wallace, Jr., City Clerk. 

Wooster, O.—The Board of Public Ser- 
vice has been petitioned to extend water 
mains to Stibbs and University streets, 
from Spirsh street. 

Zanesville, O.—The Riggs-Sherman Com- 
pany, of Toledo, has submitted plans for 
improved water system; pure water is to 
be secured either from wells or filtration. 

Anadarko, Okla.—The O’Neill Engineer- 
ing Company of Dallas has completed plans 
for water works, estimated to cost $80,000. 

Enterprise, Ore.—Bonds, $20,000, have 
been voted for water system. 

Pendleton, Ore.—Frank C. Kelsey, of 
Portland, is preparing preliminary surveys 
and estimates for the construction of a 
gravity system of water works. 

Braddock, Pa.—North Braddock recently 
held a mass meeting at which time it was 
voted to construct a municipal water plant. 

Conway, Pa.—James P. Leaf, of Roches- 
ter, is preparing plans for the construction 
of water works; estimated cost, about $20,- 
000.—Frank S. Brown, Borough Secretary. 

Johnstown, Pa.—The Johnstown Water 
Company has increased its bond issue from 
$210,000 to $750,000. 

McKeesport, Pa.—The following resolu- 
tions were presented to Council: To increase 
the indebtedness of the city of McKeesport 
$30,000 to complete the filtration plant; to 
borrow $15,500 to be used for purchasiny 
chemicals for the filtration plant. 

Millville, Pa.—Council has authorized the 
purchase of a new pump for the water 
works, 

Monaca, Pa.—It has been decided to have 
a thorough inspection made of pumps and 
all other machinery at the water works 
plant, so that the plant may be put in 
first-class condition.—Capt. William 5S. 
Batchelor now has charge of the water 
works.—John D. Wagner, Chairman Water 
Committee of Council. 

Mountjoy, Pa.—The Borough Council has 
decided to extend the water main on East 
Main street to the borough limits. 

Parkersburg, Pa.—The borough proposes 
to increase its water supply; plans have 
been approved by the State Health De- 
partment. 

Pittsburg, Pa.—Ordinance is before Coun- 
cil for an election to vote on a $7,415,000 
loan; part of this sum would be expended 
as follows: Purchase of plant of Mononga- 
hela Water Company, $1,975,000; repairs, 
reconstruction and general improvements 
to water system, $700,000; extension of 
water lines, $300,000; acquiring land ana 
building reservoir, $1,200,000; pumping ma- 
chinery at Aspinwall, $500,000. 

Scranton, Pa.—The Scranton Gas and 
Water Company has decided to install two 
filters, one at No. 7 reservoir, through 
which the city’s supply is distributed, and 
another in Chinchilla to filter the North 
Scranton supply; it is also proposed to 
build an additional reservoir and perhaps 
two, one on Little Roaring Brook water- 
shed and the other on Roaring Brook; the 
location has not been fixed, but one will 
probably be beyond Elmhurst and the other 
toward Dunmore. 

Aiken, S. C.—The Solomon Norcross Com- 
pany, Engineers, of Atlanta, have a corps 
of civil and electrical and hvdraulic engi- 
neers engaged in making the surveys to 
water sources for the city; when this work 
is completed, the question of issuing bonds 
will be submitted to the property holders 
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of the city to be voted upon, as to whether 
or not the expenditure will be made. 
Rockhill, S. C.—Petitions are being cir- 
culated asking Council] to order an election 
to authorize an issue of bonds for as much 
as is necessary, up to $250,000, for the 
purpose of installing an independent sys- 
tem of water works and sewerage. 
Nashville, Tenn.—Ccuncil is considering 
bill introducea@ by the Board of Public 
Works appropriating $30,000 out of special 
suburban water main department to pur- 
chase water pipe and fittings and paying 


for same. 

Waverly, Tenn.—Waverly is to have 
water works in the near future, as a large 
force is at work laying the main pipe 
east and west across the town; the plant 
is owned by A. W. Lucas and will cost 
about $2,000. 

Bryan, Tex.—Council has under consid- 


eration proposition to purchase the water 
works. 

Caldwell, Tex.—Council is discussing the 
matter of sinking a well near the stand- 
pipe. ; 

Corpus Christi, Tex.—Mayor Dan_ Reid 
has ordered an election Oct. 27 to decide 
the issuing of water works bonds by the 


city. ; 
Ennis, Tex.—An election will be held 
Oct. 12 to decide the question of issuing 


$13,000 6 per cent water works bonds. 

Sherman, Tex.—The citizens have voted 
$16,000 electric light and $14,000 water 
works improvement bonds. 

Lehi, Utah.—The citizens have voted to 
issue $40,000 bonds for the construction of 
water works. 

Richmond, Va.—The Council Committee 


on Water has authorized E. E. Davis, 
Superintendent of Water Works, to pro- 


cure bids for constructing a 36-inch cast- 
iron pipe line from site of electric pumps 
to new reservoir; the cost, including fur- 
nishing of materials, will be about $46,000. 

Burlington, Vt.—The Board of Aldermen 
has adopted a resolution authorizing the is- 
suance of $51,000 bonds to pay for the 
filtration plant. 

Rutland, Vt.—Council has decided to em- 


ploy experts to look over conditions of 
water supply and recommend improve- 
ments necessary.—A. C. Grover, City En- 
gineer. 


Sunnyside, Wash.—Robert E. Cavette, of 
Spokane, has received franchise for the 
purpose of establishing a light, water and 
cold storage plant; work will commence 
at once. 

Salem, W. Va.—The First National Bani. 
of Salem has purchased $31,500 6 per cent. 
water works bonds at a premium of $1,890. 

Portage, Wis.—Council will purchase ad- 
ditional pumping machinery. 

Superior, Wis.—The Council Water and 
Light Committee is in favor of purchasing 
an engine and pumps for fire protection 
in the South End, to cost $7,500. 

Cheyenne, Wyo.—Taxpayers will shortiy 
vote on bond issue of $500,000 to be used 
in improving water works; it is proposed 
to build a pipe line 25 miles long to con- 
nect the city with its source of water sup- 
ply in the mountains, and will transform 
the municipal plant from a pumping into a 
gravity proposition. 


LIGHTING & ELECTRICITY 


San Diego, Cal.—The Consolidated Gas 
and Electric Company of San Diego, will 
extend its mains across the bay to Coro- 
nado. : 

Washington, D. C.—Bids will be received 
until Nov. - by the Direcion General de los 
Ferrocarriles del Estado, San Eugenio, 
Chile, for the supply of three 300-kilowatt 
generators and other equipment for a 900- 
kilowatt station.—Address No.‘2640, Bureau 
of Manufactures. 

The Ministry of the Interior, Cairo, 
Egypt, will receive bids until Oct. 29 for 
the necessary equipment for the installa- 
tion of electric light in the town of Zaga- 
zig: a guaranty equal to 10 per cent. of the 
amount of the bid will be required.—Ad- 
dress No. 2642, Bureau of Manufactures. 

Starke, Fla.—Bids for the purchase of 
$8.000 to $12,000 bonds for water and elec- 
tric light improvements will be sold on 
Nov. 18.-—Address Secretary, Board of Bond 
Trustees. 

Oregon, Ill—The nlant of the Oregon 
Electric Light and Power Company has 
been destroyed by fire; the city will be in 
darkness for a time; the destroyed plant 
was large and modern and well equipped 
in every respect. 

Coal City, Ind.—Warren Meek is at the 
head of a company which proposes to con- 
struct a 50-foot dam on Eel River and to 
build and equip a power plant to generate 
electricity. 

Marion, Ind.—Council has approved a 
contract entered into between the Board 
of Works and the Indiana Gas and Electric 
Company. granting permission and author- 
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ity to the company to maintain and 
operate an artificial gas plant in the city; 
the company will now go ahead with the 
work of establishing the new plant; a num- 
ber of sites are under consideration and 
the’ Work will be pushed as rapidly as pos- 
sible; manufactured gas will be furnished 
at a net cost of 90 cents per thousand cubic 
feet; it is estimated the new plant will 
cost $350,000. 

Emporia, Kan.—The City Clerk has been 
directed to advertise for bids for the pur- 
chase of $10,000 41%4 per cent. 20-year elec- 
tric light bonds.—Address Mayor Glot- 
felter. 

Manhattan, Kan.—E. A. Wharton, B. F. 
Freer, H. P. Wareham and J. C. Hessin 
have petitioned Council for a franchise for 
an electric light plant. 

Baltimore, Md.—It is recommended that 
the city should built its own electric plant 
in connection with the pumping station 
power house to be established.—Robert J. 
McCuen Superintendent of Lamps anc 
Lighting. 

Building Inspector Preston has outlined 
plans for a plant for lighting and heating 
the City Hall and Court House, to cost 
$150,000; he will use the old Central police 
station on North street and the house on 
Lexington street, near North, now occupied 
by No. 4 Engine Company. 

Laurel, Md.—The German Savings Bank 
of Baltimore has been awarded $15,000 5 
per cent. 40-year Laurel electric light bonds 
at a premium of $691.50. 

Charlotte, Mich.—The Michigan Power 
Company is considering the construction 
of a power line to light the streets of 
Charlotte, Bellevue and Olivet.—W. H. 
Zimmerman, Manager, Lansing, Mich. 

Morenci, Mich.—G. F. Avis, the Hudson 
electrician, is here looking after the inter- 
ests of the electric light plant, just pur- 
chased by him and Mills Lamb under order 
of the court: the machinery will be im 
proved and the lines extended at once. 

Gulfport. Miss.—The County Board has 
under consideration an issue of $30,000 
light improvement bonds.—Address County 
Auditor. 

Elsberry, Mo.—The 
$10,000 bonds for the 
electric light plant. 

St. Louis, Mo.—C. F. Wendeker, Otto F. 
Karbe and Frank Gainne have been ap- 
pointed a committee to secure lighting for 
the down-town streets during the Veiled 
Prophet’s celebration; the streets may be 
lighted by vapor lamps; estimated cost, 
$12,000. 

The Clayton Electric Company, composed 

of county capitalists, will push their ap- 
plication for a franchise for furnishing light 
in the county; the application was filed 
last spring, but no action was urged on 
the court. 
_ Townsend, Mont.—The municipal electric 
light plant will be increased by either a 
60, 70 or 75-kw. single-phase, 60-cycle, 
alternating-current generator, with pulley 
and exciter; estimates will be received un- 
til Oct. 1—H. M. Ogden, Manager, City 
Electric Department. 

Gibbon, Neb.—The Gibbon Electric Light 
Company has been incorporated with a 
capital of $10,000 by Frank Hershey and 





citizens have voted 
construction of an 


others. 
Canandaigua, N. Y.—Proposals will be 
received at the office of the architect for 


the electric wiring, for lighting and power, 
also fixtures, etc., for County Court House, 
in accordance with the specifications and 
drawings. which may be seen at the Archi- 
tect’s office.—Address J. Foster Warner. 
Architect, 1036 Granite Building, Rochester. 

Mexico, N. ¥.—The Public Service Com- 
mission, Second District, has authorized 
the Mexico Electric Company of Mexico. 
Oswego County, to issue $.0,000 in bonds 
for purchasing from E. L. Huntington of 


gg the electric light plant in the vil- 
age. 

Stigler, Okla.—R. FE. Staleup, who has 
been granted a franchise for the installa- 


tion of an electric light plant, has organ- 
ized a company with a capitalization of 
$20,000 and announces that he will shortly 
be ready to begin work. 

Aberdeen, S. D.—The Aberdeen Light & 
Power Company has secured franchise for 
an electric light plant.—F. W. Raymond, 
City Auditor. 

Bryan, Tex.—Council is in favor of estab- 
lishing a municipal lighting plant; a com- 
mittee has been appointed to secure plans. 
-Address G. M. Brandon. 

Corpus Christi, Tex.—The People’s Light 


Company. recently incorporated, will build 
and operate a plant to supply light and 
power to the city and vicinity: gas and 
electric machinery will be installed; cost, 


$25,000.—George A. von Blucher, President; 
Clark Pease, Vice-President and Treasurer; 
G. Heye, Jr., Secretary; Thomas E. Craig. 
Superintendent and General Manager. 

El! Paso, Tex.—E. Krause, of El Paso, 
one of the owners of the New Mexico Power 
Company, states that the proposed plant 
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will cost $400,000 to $500,000; 
yet selected. 
Sherman, 


Engineer not 
Tex.—Council has directed 
specifications to be preparéd for electric 
system, estimated to cost 916,000; bonds 
have been voted; also $14,000 additional 
for water’ works. 

Pulaski, Va.—Council is estimating on 
the proposed municipal electric lighting 
plant.—J. W. Miiler, Chairman Finance 
Committee; Edgar C. Wiley, Law Building, 
Lynchburg, Consulting Engineer. 


FIRE EQUIPMENT 


Pheenix, Ariz.—The Committee on _ the 
needs of the Fire Department recommends 
that a few items of equipment be secured, 
that the hose cart tires be set, that arches 
for lanterns be constructed on each cart 
and a tew other odds and ends that will 
materially increase the efficiency of the 
apparatus be supplied, and recommendation 
was adopted by Council. 

Little Rock, Ark.—The Fire and Water 
Committee of Council recommends the 
erection of an additional engine house, the 
purchase of new hose and the repair of the 


wagons and fire apparatus now in use.— 
Adaress C. E. Smith. 
Berkeley, Cal.—Improvements are to be 


made to the fire houses and equipment.— 
Address the Fire Chief. 

Elmhurst, Cal.—bPilans are under way for 
raising funds for the equipment of a Fire 
wWepartment here.—Address the Mayor. 

Riverside, Cal.—At a recent meeting of 
the Business Men’s Association the ques- 
tion of purchasing a new chemical engine 
for the Fire Department was discussed; 
better facilities are needed immediately 
and Fire Chief Schneider has recommended 
the immediate purchase of new combina- 
tion chemical engine and hose. 

Sacramento, Cal.—Highland Park recent- 
ly voted to secure funds for purchase of 
fire plugs, hose, hose carts, ete., for pro- 
tection against fires. 

Sebastopol, Cal.—Plans are under way 
for organizing a new Fire Department; 
Fred V. Showalter is to be Chief. 

La Grange, Ga.—Council will purchase 
new combination hose and chemical wagon. 
—J. D. Edmund, Mayor. 

Ratndrum, Ida.—Council will 
Hali and engine house. 

Harvel, Ill.—The Village Board has un- 
der consideration the purchase of fire ap- 
paratus.—Address Wm. H. Holmer. 

Hutchinson, Kan.—The automobile 
wagon has been wrecked. 

Paris, Me.—Funds are being raised for a 
new chemical fire engine, to be purchased 
for the Fire Department. 

Baltimore, Md.—Plans are under way for 
purchasing sites for new engine houses tv 
be erected under the engine house loan; 
Commission composed of the Mayor, City 
Comptroller and President of the Fire 
board, has charge. 

Haverhill, Mass.—Alderman Cobb intro- 
duced a new order for a bond issue of 
$13,000 to pay for the new Ward 6 fire sta- 
tion in the Board of Aldermen, and it was 
passed. 

Lawrence, Mass.—The Mayor and Chief 
kngineer have been authorized and direct- 
ed to buy land for an engine house at the 
corner of Oxford and Lowell streets. 

Springfield, Mass.—At a recent meeting 
of the citizens, held in Church Hall, the 
erection of a new building and purchase 
of new chemical engine for District No. 
2 was discussed; E. M. Burnett is inter- 
ested. 

South Framingham, Mass.—Council has 
decided to hold an election to vote on pur- 
chasing site and erecting a new engine 
house north of the railroad tracks.—Ad- 
dress John H. Temple. 

South Hadley, Mass.—It has been decided 
to raise funds for the purchase of a new 
chemical fire engine.—Address Fire Chief. 

Calumet, Mich.—A new fire company 
will be organized; hose and other fire ap- 
paratus will be purchased.—Address J. C. 
McLogan. 


build City 


fire 


Sault Ste. Marie, Mich.—Arrangements 
are being made for purchasing a new 
supply of fire hose. 

Crookston, Minn.—Bonds, $6,000, have 
been voted for repairing Fire Department 
headquarters, the city jail and Council 
chamber; the work will be done as soon 


as possible.—J. FE. Carroll, City Engineer. 
Joplin, Mo.—Council will purchase a 
double tank, chemical auto and other fire 


apparatus. 


St. Louis, Mo.—The Board of Public Im- 


provements. is having plans prepared for 
the two-story engine house, No. 37; cost, 
$20,000.—A. J. O'Reilly, President. 


Omaha, Neb.—At a recent meeting of the 
Council bonds, $20,000, have been author- 
ized and will be voted on at the election in 
November for two new fire halls. 

Schuyler, Neb.—r-A new City Hall and en- 
gine house are planned, to be of modern 
construction and ‘to be erected as soon 
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as possible at a cost estimated at about 
912.000. 

Bernardstown, N. J.—At a special town 
meeting it was decided to purchase a new 
hose cart and 300 feet of fire hose,—Frea 
B. Dennison, Chief Engineer. : 

Jersey City, N. J.—Engine of Engine 
Company No. 14 of the local Fire Depart- 
ment has been badly smashed. 

Keansburg, N. J.—The question of or- 
ganizing a new fire company is being dis- 
cussed; it is proposed to raise funds as 
soon as possible for the purchase of new 
chemical apparatus. 

Buffalo, N. Y.—Contracts are soon to be 
awarded for a new fire house, to be erected 
on the West Side; $30,000 is to be expended. 

Gloversville, N. Y¥Y.—The city authorities 
will establish a volunteer fire company and 
purchase fire apparatus. : 

Hamburg, N. Y¥Y.—Work will soon be com- 
menced on a large new brick fire hall, to 
be modern; $30,000 bonds are to be issued 
for new building, apparatus, etc. 

New York, N. Y¥.—Architects Hoppin & 
Keon have prepared plans for fire station 
to be built on White Plains road; estimated 
cost, $55,000. 

Oneida, N. Y.—The city is in need of 
better fire protection; E. T. Shepard, Presi- 
dent of Chamber of Commerce, is interest- 
ed in a new Fire Department building, 
new equipment, etc. shen 

Rochester, N. Y.—S. X‘Harter is Chie1 
of the Fire Department organized at Sea 
Breeze for securing improyements, and ap- 
paratus will soon be purchased. 

Investigations are bei made prepara- 
tory to securing a site fofa new fire house 
in the northwestern part #f the city by the 
Public Safety Committeé of the Common 

ouncil.—Address City Clerk Ward. 

Grand Forks, N. D.—Chief Runge asked 
that 1,000 feet of hose be purchased, his 
request being turned over to the Fire Com- 
mittee; bids will be asked for by Council. 

Youngstown, O.—Fire Chief Loller has 
asked Council to authorize the purchase of 
an automobile fire truck for the new south 
side fire station. 

Harrisburg, Pa.—The Fire Chief recom- 
mends the purchase of 2,500 additional feet 
of hose.—Address Fire Chief Garverich. 

Philadelphia, Pa.—The South Hampton 
Village Improvement Association is making 
arrangements for improving the fire fight- 
ing facilities in the village of South Hamp- 
ton. 

Plans have been completed and permit 
granted for new three-story brick and 
stone fire house to be erected at 239-41 
South Sixth street, to be of modern con- 
struction and cost $22,000. ‘ 

Pittsburg, Pa.—Architects Thomas WwW. 
Boyd & Co. have been commissioned to 
prepare plans for a 2%-story engine house 
in the Fortieth Ward, for the Board of 
Public Safety: cost, $35,000. 

Architects Mentle & Clark are revising 
the plans preparatory to take new bids for 
a two and three-story fire engine house 
for the Board of Public Safety; cost, 
$18,000. 

Stroudsburg, Pa.—The Phoenix Fire Com- 
pany is in need of 1,000 feet of fire hose 
to replace the hose now worn out; Bor- 
ough Council can be addressed. 

West Homestead, Pa.—Proposals will be 
received by Richard Wentzell. Chairman of 
the Finance Committee of Council, until 
Oct. 6, 7.30 p. m.. for an issue of 29,000, 
tax free, refunding and fire alarm, 4% per 
cent. coupon bonds, maturing in 1933.—W. 
T. McGonegly, Esq., 71 St. Nicholas Build- 
ing, Pittsburg, will furnish further particu- 
lars. 

Wilkes-Barre, Pa.—Council will purchase 
combination chemical and hose wagon, to 
be located at engine house, No. 2. 

Goliad, Tex.—At a recent meeting of the 
local Fire Department the erection of a 
new one-story fire house was discussed. 

San Antonio, Tex.—The city administra- 
tion will erect a new fire station on Mason 
street, one block from New Braunfels ave- 
nue, to be modern construction and after 
plans bv City Architect Wahrenberger. 

Charleston, W. Va.—The Fire Chief rec- 
ommends the erection of an additional fire 
house.—Address Fire Chief Rand. 

Appleton, Wis.—A meeting of Council 
was held here recently for the purpose of 
considering sites for the proposed new No. 
3 engine house. 

Superior, Wis.—Council has under con- 
sideration the purchase of a gasoline fire 
engine, to be placed at South Superior. 


ELECTRIC RAILWAYS 


Pine Bluff, Ark.—The Central Arkansas 
Electric Railway Company will build an 
electric line from Pine Bluff to Little Rock 
and from Junction City to Hot Springs, 90 
miles in length: preliminary surveys are 
made; right-of-way is partly obtained; cap- 
ital has not been. secured; date for lettinZ 
contracts is indefinite.—J. A. Holmes, Pres- 
ident: A. M. Van Auken, Chief Engineer. 
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Alameda, Cal.—The Southern Pacific rail- 
road has been granted a franchise to con- 
vert the present suburban system into an 
electric system and to build a street car 
system trom Alameda to Oakland on the 
Franklin street line. . 

Los Angeles, Cal.—The Pacific Electric 
Railway Company submitted a bid of $100 
for a tranchise for a street railway froin 
Lawe avenue to a point east of Tourna- 
ment Park, whieh was advertised for sale 
some time ago; the bid was accepted on 
motion of Councilman Crandall, and a rep- 
resentative of the company immediately 
filed the notice of acceptance for the com- 


pany. 

Quincy, Cal.—The Quincy & Eastern 
Railroad Company has been incorporated 
with a capital of $150,000 by J. J. Rutledge, 
Oakland, Cal.; E. Huskinson, of Quincy, 
and others; Oakland is the principal place 
of business; the road is to be ten miles in 
length. 

Redding, Cal.—The Northern Electric 
Railroad Company is stated to have made 
application to the Board of Trustees at 
Redding to grant a franchise permitting 
the use of several streets for its line.—C. 5. 
Compton, Chief Ingineer, Chicago. 

San Francisco, Cal.—The California Com- 
pany has been incorporated with $2,500,000 
capital for the purpose of building and op- 
erating a railroad, either steam or electric, 
between this city and Sacramento, the line 
to run through Marin, Sonoma, Napa, So- 
lano, Yolo and Sacramento counties, its 
total length to be 95 miles. C. W. Corlisk 
is interested. 

Santa Ana. Cal.—The Pacific Electric 
Company has secured right of way for an 
extension from Huntington Beach to Tal- 
bert. 

Grand Junction, Col.—Surveys have been 
completed and franchises and right-of-way 
secured for the proposed Grand Junction, 
2alisade & Plateau Railway, which is to 
connect Grand Junction and Palisade, Col., 
a distance of 17 miles.—E. A. Sunderland, 
General Manager. 

Woodbury. Conn.—The Selectmen, acting 
under instructions given at a special town 
meeting, have authorized the Connecticut 
Company to extend the trolley line from its 
present downtown terminal to a_ point 
nearly a mile north in North Woodbury; 
work will begin at once. 

Sanford, Fla.—The Sanford Traction Com- 
pany has started surveys for its proposed 
electric railway. 

Americus, Ga.—The Americus Railway 
and Light Company has completed its new 
power plant and is to at once commence 
construction on its electric railway. 

Sparks, Ga.—Secretary of State Cook has 
granted a charter to the Sparks Western 
Railway, with a capital of $100,000, which 
proposes to construct a line of road, 25 
miles.—R. L. Wilson, Cordele, Ga.; John R. 
Barfield, of Dooly county; W. J. Rogers, 
and others. Incorporators. 

Aurora, Ill.—The Joliet 
Electric Railway has secured necessary 
capital for building its proposed electric 
road from Yorkville to Morris; the project 
also includes a new line from Aurora to 
Sandwich, paralleling the Burlington with 
a connection for Yorkville, near Bristol, 
and a power house at Yorkville.—Hugh G. 
Palmer, Yorkville, Ill., Chief Engineer. 

Chicago, IIl.—The River Forest Railroad 
Company has been incorporated and has 
its principal offive in Chicago. Its object 
is to construct a railroad from Oak Park 
to the village of River Forest.—William T. 
Nelson, F. C. Cleveland, and others, incor- 
porators. 

Elgin, 
of the 


& Northwestern 


1il.—Hamilton 
Elgin & 


Browne, President 
Belvidere Electric Com- 
pany, Chicago, is considering forming the 
Elgin Terminal Company, to operate an 
electric railway from Wing Park to Foun- 
tain Square, thus affording entrance to this 
city for the Elgin & Belvidere Road. 

Frankfort, Ind.—A franchise has been 
granted the Kokomo, Frankfort & ‘Terre 
cong Traction Company for an interurban 
ine. 

Goshen, Ind.—Another interurban line is 
planned for Goshen, and local capital is 
interested; the new road, as planned, will 
run between Goshen and Kendallville; the 
local men interested are Frank P. Abbott of 
the Lesh-Prouty-Abbott Lumber Company, 
Haines Egbert, of the Sanders-Egbert Lum- 
ber Company, and Harvey A. Banta, of the 
Banta Furniture Company. 

Muscatine, la.—The Cedar Rapids-Iowa 
City Interurban Railway proposes to extend 
its line to this city. 

Pittsburg, Kan.—Joplin & Pittsburg Rail- 
way Company is considering building an 
extension from Mineral or Cherokee to Par- 
sons and Cherryvale. 

Lake Charles, La.—The Lake Charles 


Railway and Light Company will build an 
extension out Eleventh street to Kirkman, 
to Hi Mount addition, 1% miles long. Sur- 
veys have been partly made and right-of- 
wav bas been obtained; contracts probably 
in the spring.—Thompson J. 


will be let 
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Bird, Lake Charles, is President; this com- 
pany will take over the property of the 
Lake George Street Railway Company. 

Lawrence, Mass.—The Board of Alder- 
men has voted te co-operate in the estab- 
lishment of new interurban electric railroad 
between Lawrence, Lowell and: Boston, in 
competition with the Boston & Northern 
Street Railway; Attorney Remington rep- 
resented Congressman Butler Ames, R. J. 
Macartney, L. E. Bennett, E. G. Holt, and 
others interested in the road. 

Flint, Mich.—Thos. F. Stockton, Flint, is 
securing right-of-way for the proposed line 
of the Flint & Saginaw Electric Railway. 

Saginaw, Mich.—Council has’ granted 
franchise to W. F. Davidson, of Port Huron, 
and F. B. Erwin, of New York, promoters 
of the Detroit, Flint River & Saginaw Val- 
ley Railway Company, for a road to run 
from Flint to this city. 

Wyandotte, Mich.—The electric road fran- 
chise asked for by Henry A. Everett has 


been referred to the Committee on Streets 
by Council. 
Jackson, Mich.—The Jackson Electric 


Street Railway and Power Company will 
make a number of improvements to its rail- 
way system, which will include extensions 
to the southwestern and northeastern sec- 


tions of Jackson.—F. G. Jones, Memphis, 
*Tenn., President; Jack Abbott, Genera! 
Manager. 


Kansas City. Mo.—The Kansas City & 
Lee’s Summit Electric Railway Company 
has applied to County Court for franchise 


for a right-of-way for its proposed line 
from Lee’s Summit to this city. 
The Metropolitan Street Railway Com- 


pany proposes to extend its Prospect ave- 
nue line. 

The Sterling Trust Company has been or- 
ganized here for the purpose of building 
interurban trolley lines throughout Mis- 
souri, Kansas and Oklahoma. The present 
plans call for construction of trolley lines 
from this city to Topeka, thence to Ot- 
tawa, thence Parsons and down to Coffey- 
ville. The lines will then be extended to 
Oklahoma Citv. and a little later will in- 
clude St. Louis, St. Joseph and many other 
points. 

Louisiana. Mo.—The plan of the Louisi- 
ana Light. Power and Traction Company to 
build an electric line between Louisiana 
and Bowling Green, Pike county, 11 miles, 
has been deferred indefinitely; capital stock. 
$200,000: power house and repair shop will 
be located at Louisiana.—L. Turnbolt, Pres- 
ident and General Manager; F. E. Murray, 
Secretary. 

Springfield, Mo.—Engineer W. 5S. 
ningham is preparing preliminary 
for an electric railway, 50 to 70 miles long 
from Springfield to Carthage, for the 
Springfield Traction Company.—W. K. Bix- 
by. President. 

.Kearney, Neb.—Surveys have been made 
for the construction of an electric, railway 
from Kearney through Pleasanton and on 
up the Loup Valley with a branch line to 
Ravenna: articles of incorporation are be- 
ing made for the Kearney & Loup Valley 
Railway Company, who contemplate con- 
structing the line: W. L. Rand is reported 
interested. 

Lincoln, Neb.—The Lincoln Traction Com- 
pany is considering making several exten- 
sions of its street car lines in this city. 

Paterson, N. J.—The North Jersey Rapid 
Transit Comrany has been incorporated 
with a capital stock of $1,000,000 and pro- 
poses to operate in Bergen county; the in- 
corporators are: Thomas Maloney. Jersey 
City; Henry H. Parmelee and Charles PD. 
Cooke, Paterson: Gilbert D. Boget, Passaic: 
George M. Dunlav. Spring Valley: Malcolm 
R. MeAdoo, Montclair; Guy C. Pierce, Pat- 
erson. 

Gastonia, N. C.—A franchise has heen 
granted to W. S. Lee and L. C. Harrison 
for an electric stret railwav: the company 
proposes to build an electric railway con- 
necting the various noints. 

Kandallville, O.—The Kandallville, Li- 
gonier & Goshen Traction Company, with 
$10.000 capital, has been incorporated by 
Elmer McCray, Henry I. Parks, and others. 

Beaver City, Okla.—The Beaver Valley & 
Northwestern Railway proposes to let con- 
tracts, about November 1, to build the line 
from Gage via Beaver City to Hooker, 
Okla.. 105 miles: surveys are made.—H. A. 
Perkins, Chief Engineer. 

EI Reno, Okla.—Henry Shafer and J. W. 
Maney. promoters of the El Reno Inter- 
urban Electric Railway. have been granted 
an extension of their franchise. and it is 
now said that work will soon begin on the 
road at the end of the Belle Isle line in 


Cun- 
survey 


Oklahoma City and at the El Reno end 
not later than October. Surveyors are 


already at work on the right-of-way. 

Miami, Okla.—Council has granted a 
franchise to the Miami Interurban Railway 
Company, which proposes to build a line 
514 miles in length: the company is capital- 
ized at $100.000.—Franklin Smith, Joplin, 
Mo., President. 

Astoria, Ore.—Council ‘has been asked to 


tat 


grant franchise to Oregon Coast Railway 
tor electric railway through several streets 
in this city. 

Grant’s Pass, Ore.—The Rogue River & 
Oregon Southern Railway , Company. will 
construct an electric, railway trom Grant’s 
Pass to Kirby, Ore., 30 miles; surveys are 
partly made and right-of-way partly se- 
cured; capital has been obtained; date for 
letting contracts is indefinite.—G. A. Col- 
lins, President and Chief Engineer. 

Carlisle, Pa.—Several local pusiness men, 
headed by Willis E. Gladfelter, will apply 
for a charter to build a trolley line running 
east along the Harrisburg, Carlisle and 
Chambersburg Turnpike trom Carlisle to 
Balfour, Middlesex ‘township, Cumberland 
county, a distance of three miles. 

Mansfield, Pa.—The Tioga Traction Com- 
pany is seeking a charter and proposes to 
construct an electric railway between this 
place and Wellsboro.—W. A. Selts, Jersey 
shore, Pa., is interested. 

New Castle, Pa.—C. J. D. Strhecker, 
Main street, Zelienople, O., is promoting an 
electric railway which will connect Wam- 
pum and New Castle, Pa.; it will run 
through West Pittsburg and South New 
Castle Borough. 

Philadelphia, Pa.—The Philadelphia Rapid 
Transit Company proposes to authorize a 
loan of $5,000,000 for the purpose of pur- 
chasing new cars and extending the line, 
—Address Secretary. 

York, Pa.—A new trolley line is sched- 
uled from York to Baltimore, by York, 
Philadelphia and Maryland capitalists; the 
line has already been built from York to 
Hanover and a survey will be made from 


that point to connect with the Emory 
Grove line: Cant. W. H. Lannis and Ex- 
Judge W. F. Ray Stewart, of York, and 
H. W. Gitt and George Gitt, of Hanover, 


and others are interested. 

Austin, Tex.—The Austin Street Railway 
Company will build a belt line.—Address 
President Jones. 

Bryan, Tex.—Bill is to come before State 
Legislature to appropriate $100,000 for 
building and equipping a trolley line be- 
tween Bryan and the State Agricultural and 
Mechanical College. 

College Station, Tex.—The Legislature 
will be petitioned for an appropriation of 
$100,000 to build and equip an electric road 
between Bryan and the Agricultural College 
at College Station; it is proposed to en- 
large the College Electric Station to fur- 
nish power for the road.—Address President 


Milner. 
Houston, Tex.—The Houston Electric 
Company proposes to extend the Harris- 


burg extension of the Houston Street Rail- 
road on down to the bay shore to La Porte, 
Seabrook and other bay shore points.—Da- 
vid Daly, Manager. 

Knoxville, Tenn.—The Knoxville Railway 
and Light Company has been granted a 
franchise to double-track its line on Cen- 
tral street from the junction of Broadway 
to the corporation line.-—C. H. Harvey, 
General Manager. 

Ogden, Utah.—J. H. Dana, Coffeyville, 
Kan., is interested in a project for the 
building of an interurban line through the 
richest settlements of this county. 

Roanoke, Va.—The Roanoke Railway and 
Electric Company will start work extending 
its lines in the southwestern part of the 
city shortly.—J. W. Hancock, General Man- 
ager. 

Bellingham, Wash.—The Nooksack Valley 
Traction Company, which is preparing to 
build an interurban electric railway be- 
tween Bellingham and Blaine and Belling- 
ham and Sumas, has applied to Council for 


a franchise to construct a line four miles 
long in Bellingham. 

La Crosse, Wis.—The La Crosse City 
Railway Company has been granted the 
right to extend its tracks east on Main 
street from 16th to 23d street and then 
south to Market; they have also been 


granted the right to tear up seven blocks 
of track on Market from 16th to 23d streets. 


Milwaukee, Wis.—The State Railway 
Commission has granted the Milwaukee 
Light, Heat and Traction Company au- 
thority to extend its line from Waterford 
to Lake Geneva. 

Cheyenne, Wyo.—The Cheyenne Tram- 


way Company is to at once begin work on 
its extension to Fort Russell. After com- 
pleting this extension the company will 
build a line from its present terminus at 
New Frontier Park, out beyond the chain 
of lakes to the north of Frontier Park. skirt 
the lakes and return to the city, via the 


cemeteries, Lake Minnehaha and East 
Cheyenne. 
Coleman, Alta., Can.—The Crow’s Nest 


& Prairie Electric Railway Company is in- 
corporated to construct an electric railway 
from near the western end of Crow’s Nest 
T.ake easterly through or near to Coleman, 
Blairmore, Frank, Bellevue, Lundbreck ard 
Cowley, to Pincher Creek; capital. $150,000: 
directors: A. Cameron. D. J. Mctntyre, W. 
R. MeRae, Coleman: T. Smith, Frank, and 
J. H. Schofield, Pincher Creek, Alta. 


476 MUNICIPAL JOURNAL. AND ENGINEER 


Lethbridge, Alta., Can.—The Lethbridge 
Raalal ‘Tramway Company has been incor- 
porated to construct an electric railway 
irom Lethbridge to Raymond and Leth- 
bridge to Staftord; capital, $100,000: direc- 
tors:W. Henderson, C. F. P. Conybeare, M. 
Freeman, FF. H. Newburn, H. T. Cherry, W. 
Hardy and B. M. Jones, Lethbridge. 

Red Deer, Alta., Can.—The Red Deer 


Railway Company has been incorporated 
to construct a railway to be operated by 
electricity to Red Deer, and eastward to 


Content, with a branch to the coalfields on 
the Red Deer River; from Content north- 
easterly to Nevis, and from any point in 
Red River to such points outside as may be 
approved by the Minister of Public Works; 
capital, $100,000; directors: G. W. Smith, 
J. J. Goetz, F. W. Galbraith, W. A. Moore, 


J. C. Moore, Red Deer. 

Vancouver, B. + Can.—The_ British 
Columbia Electric Railway Company will 
expend about $112,000 for the following im- 
provements: Cemetery extension, $35,000; 
lighting extension, $30,000; railway feeders, 
$15,000; new buildings, $12,000; relaying 
tracks, $10,000, and George Park, $10,000; 
in addition, there will be an appropriation 
for additional rolling stock.—R. H. Sperl- 


ing, General Manager. 
BRIDGES 
Riverside, Cal.—The County Supervisors 


have been petitioned to construct a bridge 
over the Santa Ana River at “‘The Nar- 
rows,’’ near Riverdale. 

Ventura, Cal.—Plans are about completed 
for the proposed bridge which the County 
Supervisors intend to construct over the 
Santa Clara River at Barsdale; the main 
structure will be 1,100 feet long, the north 
approach 500 feet, and the south approach 
1,600 feet. 

Washington, D. C.—A movement has been 
started by residents and property owners 
in Randle Highlands, southeast, to obtain 
an appropriation to construct a bridge to 
extend from N street southeast across a 
small creek which at present breaks that 
thoroughfare; a _ petition requesting the 
bridge is being prepared for submission to 
the District Commissioners. 

Palatka, Fla.—The county will vote in 
November on issuing $45,000 bonds for con- 
struction of bridge over St. Johns River. 

Athens, Ga.—It is quite likely that the 
Broad street bridge will be replaced with a 
modern steel bridge to cost $5,000; the 
county is joint owner of this bridge, which 
would reduce the cost of the bridge to the 
city to $2,500. The Street Committee will 
hold a conference with the County Com- 
missioners and it is expected that an agree- 
ment will be reached. 

The bridge at the cemetery, which was 
damaged during the recent floods, will be 
repaired at once at the cost of approxi- 
mately $200. 

Augusta, Ga. — Commissioner Nisbet 
Wingfield is now preparing plans and. esti- 
mates for rebuilding Center street bridge 
and a new steel structure will be put up as 
soon as possible; estimated cost, $50,000; 
bids will be awarded in the near future.— 
Address Mayor Dunbar. 

Cambridge, IIl.—The County Supervisors 
have been petitioned to construct a bridge 
over Rock River, at Colona, to cost $30,000; 
petitions were also received for nine small- 
er bridges.—Address Henry County Au- 
ditor. 

Goshen, Ind.—The County Commissioners 
are receiving bids for constructing an iron 
bridge in Unfon Township. 

Logansport, Ind.—The County Council 
has appropriated $9.000 for raising the Da- 
vis bridge over the Eel River at 25th street. 


Norristown, Ind.—Plans have been or- 
dered prepared and bids will soon be re- 
ceived for the erection of a bridge on the 


line between Rush and Shelby Counties. 

Princeton, Ind.—The county will probably 
build 18 new bridges next vear. 

Richmond, Ind.—The Commissioners of 
Wayne County will soon receive bids for 
constructing bridges as follows: 1 in Dal- 
ton, 2 in Perry, 2 in Center and 2 in Wayne 
Township. 

South Bend, Ind.—The Commissioners of 
St. Joe County will soon award the con- 
tract for constructing the Orphan Home 
bridge; also for constructing a concrete 
bridge at Logan street, Mishawaka. 

Vincennes, Ind.—The County Council is 
considering anpropriating $8,000 as its share 
of the cost of constructing a $16,000 bridge 
over White River, near Edwardsport. 

Fort Dodqe. la.—Council has decided to 
levy special tax to secure funds for the 
construction of the proposed Farley street 
viaduct. 

West Point, Kv.—The War Denartment 
at Washington has granted nermission for 
the building of a fixed bridge over Salt 
River at its mouth at West Point. to be 
about seven feet higher than the I. C. & 
L. H. & St. UL. Railroad bridges. with a 
central span of only 200 feet in width.—Ad- 
dress 7. W. A. Mvers, President of the Lin- 


eoln Pike Association. 


Crookston, Minn.—Bonds, $7,500, have 
been voted for constructing a bridge across 
the Red Lake River from Robert street to 
Sampson’s Woodland addition; the work 
will be done as soon as possible.—J. E. Car- 
roll, City Engineer. 

Joplin, Mo.—City Engineer J. B. Hodgdon 
has prepared plans for a steel viaduct over 
East Joplin Creek; cost, $50,000.—D. F. 
Hinds, Chairman Committee; Hiram Phil- 
lips, City Clerk. 

St. Joseph, Mo.—Plans for the new mu- 

nicipal bridge have been forwarded to 
Washington for approval. 
_ Springfield, Mo.—Engineer H. G. Horton 
is preparing plans for two 32-foot span, 
reinforced concrete bridges at Boonville and 
Main streets for the city.—G. W. Hackney, 
City Clerk. 

Greene County contemplates the con- 
struction of two steel bridges in Taylor 
Township.—W. B. Cloud, County Clerk. 

Kearny, N. J.—Council has adopted reso- 
lutions asking the Hudson County Board of 
I‘reeholders to take immediate action to- 
ward the erection of a bridge over Passaic 
River from Elmwood avenue, Newark. 

Yonkers, N. Y.—A communication was 
received by Council from City Engineer 
Cooper in which he asked for permission to 
have two small bridges constructed in con- 
nection with the improvement of Palmer 
avenue from Bronx River road to Central 
avenue; referred to Public Works Commis- 
sloner., 

_Lillington, N. C.—The County Commis- 
sioners propose to rebuild steel bridges over 
Cape Fear River at this place and Duke, 
destroyed by recent floods; bridges will cost 


about $35,000. 

Coshocton, O.—Waddell & Harrington, 
Consulting Engineers, Kansas City, Mo., 
have completed plans for new Main and 
'welfth street bridges to be erected by 
this county; plans were made for both con- 
crete and steel construction.—George Bock, 
County Surveyor. 

Pittsburg, Pa.—Urging upon him the ne- 
cessity for the proposed new bridge span- 
ning the Allegheny River at the Point, a 
large delegation from the lower district of 
the Northside, who for the most part were 
manufacturers, merchants and rivermen, 
recently spent a half hour in conference 
with Mayor Guthrie, who refused to indi- 
cate whether or not he would sign the ordi- 
nances passed by Councils authorizing the 
electors to vote upon the proposition to ap- 
propriate $1,000,000 for the construction of 
the bridge. 

Reading, Pa.—Mayor Rich has appointed 
committee to confer with the Reading Rail- 
way committee relative to the construction 
of a bridge over the Lebanon Valley tracks 
at Tulpehocken street. 

Walhalla, S. C.—Oconee County will re- 
build the Verner bridge over Conneross 
Creek.—D. F. McAlister, County Super- 
visor. 

Marinette, Wis.—City Engineer Hillis is 
drawing plans for the new bridge to the 
island; the contract will be let shortly. 


Sheboygan, Wis.—Council is considering 
plans for a new bridge at Pennsylvania 
avenue. 


MISCELLANEOUS 


Elsinore, Cal.—Funds are to be raised as 
soon as possible for a new park. 

Oakland, Cal.—The Board of Works has 
been authorized to purchase a street sweep- 
er at a cost not to exceed $400, and a rear 
wheel for the steam roller at a cost not to 
exceed $424.88. 

Howard C. Holmes, Engineer, has pre- 
prepared plans for a reinforced concrete 
pier for the San Francisco, Oakland & San 
Jose Railroad; the new pier will be three 
miles long, supported on concrete piles. 

Pasadena, Cal.—A bond election will be 
held to vote on issuance of bonds, as fol- 
lows: $1,125,000 for purchase and better- 
ment of water plant, $50,000 for improve- 
ment of Tournament Park, $24,000 for the 
construction of garbage incinerator. 

San Francisco, Cal.—The city is planning 
to purchase and operate disposal plant. 

The State Harbor Commissioners, Ferry 
Building, have accepted plans for a con- 
crete and steel bulkhead to cost $50,000 and 
will call for bids at once. 

Washington, D. C.—The Agent-General 
for South Australia, 1 Crosby Square. Lon- 
don, FE. C., England, will receive bids until 
November 10 for the supply and erection, in 
the city of Adelaide, of an incinerator with 
a capacity of 60 tons of refuse ver day of 
24 hours.—Address No. 2641, Bureau of 
Manufactures. 

Bids will be received until October 13 by 
the Director of Public Works at Athens, 
Greece, for the supply and fixing of the me- 
chanical installations of the two new grav- 
ing docks now under process of construction 
at the port of Pirzeus, which will comprise 
pumps with electric motors for working 
same, sluice gates, cranes, winches, trans- 
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formers, etc. The material supplied for 
this purpose will be exempt from all import 
duties.—Address No. 2643, Bureau of Man- 
utactures. 

The Directoria Geral de Obras e Viogao, 
Rio de Janeiro, Brazil, will receive bids 
until October 14 for the supply of material 
and for construction work upon the Oeste 
de Minas Railway. In addition to the rail- 
way construction work, there will be the 
erection of buildings and offices and the in- 
stallation of the telegraph line, and the 
supply of machinery, motors, turntables, 
etc. A deposit will be required with ten- 
ders on this project.—Address No. 2644, Bu- 
reau of Manufactures. 

Athens, Ga.—One hundred and fifty dol- 
lars has been appropriated by the Council 
to the Boe:rd of Health for purchasing ap- 
paratus. 

Annawan, IIl.—Building Committee of the 
town is receiving bids for Town Hall to be 
erected here.—E. E. Fitch, Clerk. 

Rockford, IIl.—Council favors plan to con- 
struct a large new garbage reduction plant. 

Indianapolis, Ind.—A committee has been 
appointed by Council to fix a date for re- 
ceiving plans for proposed new City Hall. 
—Address Board of Public Works or the 
Mayor. 

Warsaw, Ind.—Mayor C. A. Rigdon, of 
this place, favors the laying out of a large 
and modern new park here. 

Everett, Mass.—An order will soon be in- 
troduced into the Board of Aldermen for 
new City Hall. 

Haverhill, Mass.—The Committee on Po- 
lice has been authorized and directed to 
purchase 100 revolvers and ammunition 
therefor for the use of the police officers 
of this city and that cost of same be 
charged to Police Department. 

St. Paul, Minn.—Five hundred additional 
acres of land are to be secured at Itasca 
State Park for improvements and exten- 
sions. 

Joplin, Mo.—The question of issuing 
bonds for new City Hall is being dis- 
cussed.—Address the Mayor or City Clerk. 

St. Joseph, Mo.—Plans are under discus- 
sion for the establishment of a new park 
on High School Hill.—Address the Park 
Board. 

Havelock, Neb.—Plans are under way for 
a modern new City Hall and jail, to be 
brick, and fireproof and modern in every 
detail. 

Long Branch, N. J.—The City Engineer 
has been directed to prepare specifications 
for filling in under the bluff-walk and con- 
structing braces from same opposite the 
Searboro Hotel along the ocean front and 
the City Clerk directed to advertise for pro- 
posals for doing the work. 

Pleasantville, N. J.—The Citizens’ League 
is interested in the erection of a new City 
Hall as soon as possible. ‘ 

Ridgewood, N. J.—Site has been secured 
for a new Town Hall, to be modern in every 
detail.—Address Harold Hartley. 

airport, N. Y.—Arrangements are under 
way for a new park. 

New Rochelle, N. Y.—The question of 
new City Hall is being discussed. : 

Troy, N. Y¥Y.—The question of a new city 
jail is being discussed; present structure 
is inadequate and new structure may soon 
be erected. 

Yonkers, N. Y.—Van Ness Brothers of- 
fered to Council for park purposes their 
property at the southeast corner of Haw- 
thorne avenue and Prospect street for $15,- 
000, and the communication was referred 
to the Committee on Public Parks. 

Ashtabula, O.—The Board of Public Ser- 
vice has asked Council to appropriate $1,000 
for a street flushing machine. to be used in 
the street clearing work of the city. 

East Cleveland, O.—Bids will be received 
Oct. 12 for the purchase of $15,500 4 per 
cent. 20-year improvement bonds.—K. F. 
Leet, Village Clerk. 

Elyria, O.—Engineer Henry Wagner, of 
Cincinnati, is interested in the construc- 
tion of a garbage disposal plant between 
Lorain and Elyria. 

Galion, O.—Bids will be received Oct. 3 
for the purchase of $77,000 4% per cent. vil- 
lage improvement bonds.—Address Chas. 
Hetrick, Village Clerk. 

Lorain, O.—The Board of Public Service 
has authorized the expenditure of $25,0.0 
for the purchase of the former home of 
John Stang, wealthy marine contractor, for 
use as a City Hall; the lot will later be 
used as the site of a new municipal build- 


ing. 

Springfield, O.—Arrangements are now 
being discussed for the proposed park ex- 
tension.—Address the Park Board. 

Guthrie, Okla.—E. W. Kinnan, City Clerk, 
can he addressed regarding new convention 
hall to be erected here at a cost estimated 
at nearly $140,000. 

Guymon, Okla.—The_ city contemplates 
the erection of a new City Hall; brick and 


stone and three stories high.—Address 
Mayor. , 
Bellevue, Pa.—A site on Elm street Is 
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being discussed for the erection of a new 
garbage disposal plant; Mayor Dimmick can 
be addressed. 

Pittsburg, Pa.—Mayor Guthrie has signed 
the ordinance appropriating $25,600 to com- 
plete Soho bathing houses. 

The Finance Committee of Council has 
approved ordinances to submit to vote the 
question of issuing $185,000 bonds for build- 
ing incineration plants and $30.000 for the 
construction of a bridge over Negley Run, 
between Everett and Omega streets. 

Central Falls, R. |1.—Plans are being con- 
sidered for a new City Hall. 

Houston, Tex.—Council has been peti- 
tioned to call an election to decide the 
question of issuing bonds for the purpose 
of building wharves.—W. H. Cortes, Chair- 
man of the committee. 

Montpelier, Vt.—At a special meeting of 
Council, the erection of a new City Hall 
was discussed.—Alderman Lang can be ad- 
dressed. 

Richmond, Va.—Chas. E. Bolling, . City 
Engineer, will supervise erection of city 
auditorium after plans drawn in his offices; 
$10,000 has been appropriated. 

Seattle, Wash.—A joint meeting of the 
Police Committee and Chairman Frederick 
Sawyer, of the Finance Committee of Coun- 
cil, was held at the office of Mayor John 
F. Miller to consider an appropriation of 
$4.000 for the purchase of a second auto- 
patrol, and the furnishings for the police 
quarters in the new municipal building. 

Marshfield, Wis.—The city has accepted 
a gift of several acres of land from the 
Fox River Land Company for park pur- 
poses. 


BIDS RECEIVED 


Decatur, Ala.—The contracts for con- 
structing thirty miles of pike roads in 
Morgan County have been awarded to M. 


Casey & Co., of Birmingham, for about 
$100,000; ten miles to be built out from 
Decatur, 10 miles out of Hartselle and 10 


miles out from Falkville. 

Little Rock, Ark.—I. P. Shelby, city, has 
been awarded the contract for paving West 
Tenth street with brick paving blocks. 

Oakland, Cal.—The following contracts 
for street work here were awarded by 
Council: For sewering Wesley avenue and 
Hillborough street, to J. W. Lindberg; for 


sewering private right of way from East 
Lincoln street to Bay View avenue, to 
Louis Lima & Co.; for grading, curbing, 


ete., Occidental street, from Stanford ave- 
nue to the dividing line between Oakland 
and Berkeley, to the Berkeley Rock Com- 
pany: for grading. curbing. ete.. Eighteenth 
street, between Wood and Peralta streets, to 
the Ransome Construction Company; for 
sewering Sixteenth avenue, from East 
Nineteenth street to East Twentieth street, 
to J. W. Lindberg. 

Bids for the dredging of the estuary at 
the foot of Broadway were opened by the 
Board of Public Works and referred to the 
City Engineer for recommendation; the 
lowest bidder was the Western Construc- 
tion Company, which quoted a price of 1» 
cents per cubic yard for mud and 50 cents 
per cubic yard for hardpan; other bidders 
were the California Reclamation Company 
and the American Dredging Company. 
Twenty thousand feet are to be dredged 
at the foot of Broadway, 8,000 feet of mud 
and 12,000 feet of hardpan. 

Oroville, Cal.—The Board of Supervisors 


opened the following bids for a_ bridge 
across Kusel Slough; Jenkins & Wells, 
$1,238; Charles Burdick, $1,650; Colton 


Brothers, $1,862: George Taber, $3,100; Hyde 
Hargis Co., $1,571; the contract was award- 
ed to Jenkins & Wells. 

Bids for the Pine Creek bridge were: 
Jenkins & Wells, $928; Hyde Hargis Co., 
$897; George Taber, $1,500; Charles Bur- 
dick, $826; Cotton Brothers, $896; the con- 
tract was awarded to Burdick. 

For the fill at the east end of the bridge 
V. Gianella bid 35 cents per cubic yard; D. 
Bayles, 193%, cents, and George Tabor, 60 
cents; Bayles withdrew his bid and the 
others were rejected; the work will be done 
by the day. 

For graveling the bids ran from 89 cents 
a cubic yard to $2 per cubic yard, accord- 
Ing to the half-mile section; the bids were 
rejected. as the supervisors decided the 
work could he done more cheaply. 

Pasadena, Cal.—Council has awarded the 
contract for improving Madison avenue to 
the Fairchild-Gilmore-Wilton Company at 
the following prices: Asphalt-concrete pav- 
ing, 13.8 cents per square foot; cement 
curb, 27 cents per linear foot.—Heman 
Dyer, City Clerk. 

Redondo Beach, Cal.—The California 
Ornamental Brick Company of Los Angeles 
was awarded the contract for 3,810 feet of 
10-inch cast-iron sewer pipe in 4-foot 
trench, loam to be excavated, no paving 
to be excavated and relaid, at $1.60 per 
linear foot; 2,263 feet 16-inch vitrified pipe 
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in 4-foot trench, loam excavation, at 80 
cents; manholes, 4 feet deep, at $45 each; 


wages of common labor, §¢2.25 per day; 
total, $7,957.40. Other bidders were: 
Dreko Wujacich, $8,063.80; C. Howard 
Luther, $8,960; Geo. A. Rogers, $12,196.56; 


James S. McBride, $8,992; Jos. G. Brown, 
$10,652.64.—Charles J. Creller, City Clerk. 

San Jose, Cal.—Bids for the removal of 
street sweepings were opened by Council 
as follows: Al. Mason, $1,290; P. Pachudy, 
$1,200; S. F. Bennett, $1,140; C. S. Rickard, 
$1,074, for the year; the matter was re- 
ferred to the Streets, Lands and Squares 
Committee. 

Hartford, Conn.—Bids were submitted to 
the Board of Contract and Supply on the 
new contract for lighting the city, begin- 
ning June 1, 1909, the only bidders being 
the Hartford Electric Light Company and 
the Hartford City Gas Light Company; 
Manager R. E. Slade, of the gas company, 
and President A. C. Dunham, Secretary C. 
Cc. Cook, and Manager R. W. Rollins, of 
the electric light company, were present ar 
the meeting; the Hartford Electric Light 
Company submitted three proposals; the 
first offered to continue the present arc 
lamps, in use under the expiring contract, 
at a cost of $56 per lamp per year, for a 
five-year contract, or $60 per lamp for a one- 
vear contract; the present series lights i 
he continued at the present cost of £18 ver 
lamp per year. The second proposition of- 
fers to install the lamps now on exhibition 
ot $35 per lamp per year; these lamps are 
run on a low voltage, as are the lights 
used in private houses; outside the district 
named, it is proposed to install the series 
Tungsten lamps now in use in West Ilart- 
ford, at a cost of $15 each per year, pro- 
vided one lamp is placed on each of the 
wire poles; it is also agreed by the cor 
pany to install the Pearl street lamps in 
other parts of the city than those above 
named, as the undergroun‘’ wire system is 
continued into new territory. Tne third 
proposition offers to place in lieu of the 
present series are light system in the dis- 
trict outside the present underground wire 
system, the Titanium carbide lamp now 
exhihited in Albany avenue, which gives 
about double the light of the existing are 
lamp, at a cost of $70 per lamp per year, 
under a five-year contriet. 

The bid of the Hartford City Gas JVigiit 
Company offers to install 60-candlepowcr 
incandescent gas lights, with ornamental 
iron posts, care, maintenance, ete.. 256 
lights or more for one year, at a cost of 
$26.80 per lamp; 250 lights or more for a 
period of five years, at a cost of $22.80 per 
lamp. Changes in the location of the posts 
are to be made by the company at cost, 
or by the city, the company to furnish a 
superintendent, without charge, to oversee 
the city workmen. The company also offers 
to install 100-candlepower Tungsten lights 
with poles, ete., at a cost of $20.80 per 
lamp under a one-year contract, or $17.80 
per lamp under a five-year contract. Lamps 
of the Magnetite type are to be installed at 
a cost of $67.80 under a one-year contract 
or $64.80 under a five-year contract. 

Montville, Conn.—The Ley Construction 
Company, of Springfield, Mass., was award- 
ed the contract by the Selectmen for the 
construction of a bridge across the Oxo- 
boro River. 

Torrington, Conn.—The Pierson Construc- 
tion Company, of Bristol, has been awarded 
the contract for the construction of the out- 
fall sewer from Church street along the 
river, at $45,060; the next lowest bid was 


$46,810. , 
Wallingford, Conn.—A. B._ Griswolu, 
New Britain, has been awarded the con- 


tract for laying approximately 800 linear 
feet 15-inch vitrified pipe, 2,500 linear feet 
10-inch and 4,200 linear feet 8-inch cast- 
iron water pipe, and excavating about 1,000 
cubic yards of rock and 50 cubic yards of 
earth, at $4,470. ; 
Elberton, Ga.—The County Commission- 
ers have awarded the contract to the 
Roanoke Bridge Company, Roanoke, Va., 
for construction of steel bridges to replace 
structures recently destroyed by flood. | 
Chicago, I!l.—The contract for furnishing 
and delivering to the city and the First 
and Bighteenth Wards 1,000 square yards 
No. 2 granite blocks, has been awarded 
to Dolese & Shepard Company, Woman’s 
Temple, city, at $1.49 per square yard. 
The contract for the construction of the 
Kedzie avenue sewer from Seventy-first 
street to the drainage canal, has been 
awarded by the Board of Local Improve- 
ments to T. L. Ryan & Co., at $303,073.— 
J. J. Hanberg, Commissioner of Public 


Works. , 

Elgin, IIl.—Logan & Giertz, city, have 
been awarded contract for constructing 
combined storm and sanitary sewer, at 
$83,415, while the Engineer’s estimate was 
$97.554.20. Other bids were as_ follows: 
Federal Improvement Company, Chicago, 
$96,600.43; James Healy, Chicago, $94,188.15; 





477 


O’Shea & Shea, Hammond, Ind., $93,528.31; 


Green & Sons, Ottawa, $91,482; E. R. Hard- 
ing & Co., Racine, Wis., $89,978.55; Thomas 
D. Joy & Co., Chicago, $84,514.64; A. 
Thompson, Racine, Wis., $83,973.53; Stand- 
ard Construction Company, Chicago, $83,- 
859; Robert Nelson, Racine, Wis., $82,993.19; 
Dearborn & Jackson, Stone City and Cedar 
Rapids, Ia., $82,900; Chicago Drainage Con- 
struction Company, Chicago, $81,185.84.— 
Arthur E. Price, President Board of Local 


Improvements; Carl E. Plum, Secretary 
and City Engineer. 
Geneseo, IIl—The McCarthy Improve- 


ment Company, of Davenport, Ia., has been 
awarded the contract for the first paving 
ever done by the city at $29,425 for 14,548 
square yards brick pavement, 5,338 cubic 
yards excavation, 6,262 linear feet concrete 
curb, 10 catchbasins, 170 feet 12-inch sewer 
pipe, five gutter crossings. Other bidders 
were: L. A. Pettibone, $30,070; Keys & 
McNamara, $29,788.—Clark G. Anderson, 
Moline, Engineer. 
’ Peoria, Ill—The contract for construct- 
ing west section of North Peoria sewer has 
been awarded to Green & Co., 84 LaSalle 
street, Chicago, for $219,725.75; other bids 
received were from E. R. Harding, of Ra- 
cine, Wis., $219,909.25, and Dearborn & 
Jackson, of Cedar Rapids, Ia., $244,088.50; 
the Empire Construction Company of Chi- 
cago, charges that they were not fairly 
treated, as they could not secure a full set 
of blue prints and specifications until about 
two hours before the bids were opened. 
The Board of Local Improvements re- 
ceived bids for the construction of cement 
sidewalks, each to be 6 feet in width, and 
contracts awarded as follows: On the north 
side of Grinnell street, from Adams to 
Folkers street, to McElwee & Ruggy, at 
$1.20, and also the north side of Martin 
street, from Allen to Kruse avenue, at 97 
cents. To the firm of T. J. Wasson & Co. 
was awarded the contracts for the side- 
walks on the east side of Warren street, 
from Widenham to Smith, at 90 cents; 
the north side of Widenham street, from 
Warren:to Allen, 94 cents; on the east side 
of Shelly street, from Howett to the alley 
north, 92 cents, and on the west side of 
Ligonier street, from Grinnell to Hayes, 
$1.25. To Janssen & Son was awarded the 
contract for the sidewalk on the southeast 
side of Glen Oak avenue, from Caroline 
s{reet, to a point 66 feet northeast thereof 
at 89 cents. 
_ Waukegan, Ill.—The McCugo Construc- 
tion Company was awarded the contract for 
22,000 square yards of brick paving for 
macadam foundation at $1.60 per square 
yard and 17,500 cubic yards of excavation 
at 40 cents; total, $3,966. The other bids 
were: James Cape & Sons, Racine, Wis., 
$55,723; R. R. Birdsall, $54,685.50.—F. W. 


Churchill, Secretary Board of Local Im- 
provements, 
Columbus, Ind.—Lee & Everroad, city, 


were awarded the contract by Council for 
the construction of the Mechanic street 
sewer at $13,344. 

_ Darlington, Ind.—The Johnson Acetylene 
Company of Crawfordsville has secured the 
contract for constructing an acetylene gas 
plant for $2,600.—N. A. Booker, Town Clerk. 

Evansville, Ind.—Stinchfield & Reichert 
have been awarded the contract by the 
Board of Public Works for paving with 
brick seven or eight alleys at prices 
ranging from $1.56 to $1.65 per yard for 
No. 1 Clinton brick. 

Evansviile, Ind.—John L. Newman has 
been awarded contract for the construction 
of the following sewers: Between Franklin 
and Michigan, from Baker to Garfield 
street; between Virginia and Iowa, from 
Governor to Lafayette streets; between Co- 
lumbia and Maryland, from Heidelbach to 
Lafayette street; between Wabash and 
Tenth, from Iowa to Delaware street; be- 
tween Delaware and Columbia, from Gov- 
ernor to Lafayette street, at $1.25 and $1.50. 

Lebanon, Ind.—Contracts for construct- 
ing gravel roads in Eagle Township have 
been awarded by the County Commission- 
ers to George T. Miller and Bert Smith, 
city, at $4,425 and $5,000 respectively.— 
George E. Adams, Clerk. 

Vincennes, Ind.—The Board of Works re- 
ceived bids for putting down concrete side- 
walk and stone curbing on Scott street, 
from a point near the river to Fourteenth 
street. for which the Engineer’s estimate 
was $6.905.05: three bids were submitted, 
that of Foulkes, Forbes & Co. being the 
lowest, and the Board let the contract to 
that firm at a price which is much lower 
than any contract work of the kind done in 
the city heretofore. The bids on the work 
were as follows: Foulkes, Forbes & Co.: 
Sidewalk, 10 cents; curbing, 42 cents; alley 
erossings, 14 cents. Pennington: Sidewalk, 
11 cents; curbing, 42 cents, and alley cross- 
ings, 14 cents. Charles Hamke: Sidewalk, 
11 cents; curbing, 42 cents. 

Cedar Rapids, !a.—Council has awarded 
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the contract for paving with brick portions 
of A, C, D, E, Fourth and Washington ave- 
nues, and Fifteenth and Sixteenth streets 
and certain alleys, to M. Ford, at $1.58 per 
square yard. 

Natchitoches, La.—The contract for the 
construction of a sewerage and sewage dis- 
posal system has been awarded by the 
Board of Administrators to Wessell & Co., 
Shreveport.—Ira W. Sylvester, Alexandria, 
La., Engineer; J. E Aswell, President 
of Board. 

New Orleans, La.—The following con- 
tracts for material for the Sewerage and 
Water Board have been awarded: Brick, 
the Mutual Brick & Supply Company, 
$9,540; cement, the Carolina Portland Ce- 
ment Company, $3,082; sand, Fritz Jahncxe, 
$1,419; pipe, large pipe, Allen Tupper, $17,- 
054; small pipe, same, $28,942; paving 
gravel, Foster Creek Concrete Gravel Com- 
pany; lumber, G. H. A. Thomas, $11,394. 

Winnfield, La.—The city has awarded 
contracts for the construction of water 
works as follows: William Luck & Co., New 
Orleans, for boilers, engine, pumps and air 
compressors; Ahrens & Ott Manufacturing 
Company, Louisville, Ky., lead and pipe; 
Dimmick Pipe Company, Birmingham, Ala., 
piping.—C. McGinty, Clerk 

Bath, Me.—The Hanscom Construction 
Company, Exchange 3uilding, Boston, 
Mass., has been awarded the contract for 
constructing concrete block sewers at $25,- 
975.—S. Litchfield, City Engineer. 

Elkton, Md.—The Cecil County Rvuad 
Commission has awarded the contract for 
&—. Ward Brown, of Elkton, at $19,955, for 


constructing a road from North East to 
gay View. 

Frostburg, Md.—The H. C. Brooks Corm- 
pany, of Fairmount, W. Va., has submitted 


at $7,708 for paving Broad- 


-William Harvey, City En- 


Boston, Mass.—William L. Miller, 19 Milk 
street, has been awarded the contract for 
rebuilding the Congress street bridge at the 
pte prices: 715 linear feet fence, $1; 

30 square yards asphalt sidewalk, $2.50; 
6.800 gallons pitch, 14 cents; 1,720 square 
vards pebble joints, 10 cents; 1.720 square 
yards granite paving, $2.80; 1,800 pounas 
anchor rods, 5 cents; 70 linear foot remov- 


the lowest bid 
way with brick. 
gineer. 


ing fender (lump sum), $50; roadway gates 
and shelters, $400; 1,000 gallons Cabot’s 
Conservo, 35 cents; four new oak piles, 


each, $20; ten main piles, spliced, each, $7; 


ten old spurshores, refitted, each, $3; 16 M 
feet replacing old hard pine timber, per M, 
$16; 110 M feet hard pine plank, per M, 
$43, and 44 M feet new hard pine timber, 
per M, $43. Total, $16,252. Other bidders 
were: Lawler Bros., $18,097; Jones & Mee- 
han, $18,183; George T. Rendle, $20,131; W. 
H. Ellis, $20,441. 

Chicopee, Mass.—Loyis Careau & Son, 
city, have contract for new police station 
and jail, to be erected at Fairview as soon 
as possible. 

Gardner, Mass.—Bids were received as 
follows for laying 6,000 linear feet cast- 
iron water pipe, State Coloney for the 
Insane: (A) Laying pipe, (B) rock ea- 
ecavation: W. J. Rafferty & Co., 7 Water 
street, Boston, Mass., (A) 27.5 cents per 
foot. (B) $3.95 per cubic yard (awarded 
contract): 3ryne Contracting Company, 


Boston, Mass., (A) 35 cents, (B) $4; Jen- 
nison Company, Fitchburg, Mass., (A) 79 
cents. (B) $3; T. Seg Boston, Mass., 
(A) 388 cents, (B) $3.50; Edwin <A. Taylor, 
Uxbridge, Mass., (A) 40 cents, (B) $4; 
Francis J. Mague, West Newton, Mass., 


(A) 48 cents, (B) $3.25. 
Grand Rapids, Mich.—The Canal alley 
sewer contract has been awarded to Van- 


whose bid was $1,240. 
improvement of 
James B. Hey 


derweel Bros., 

The contract for the 
Canal alley was awarded to 
for $3,950. 

Saginaw, Mich.—The Board of Public 
Works has awarded the contract for paving 
with concrete macadam North Second street 
to A. Sager, at $10,318. 

Wyandotte, Mich.—Two bids for furnish- 
ing a new boiler for the City Hall heating 
system were opened by Council from Gilbert 

Girardin, at $302, and from Alex. Des 
Rocher at $300; the bids were referred to 


committee. 

Eveleth, Minn.—Council is considering 
bids for sewer work that will be laid on 
and near the Fayal road; the following bids 
were submitted: Charles C. Butler, Vir- 
ginia. $2,689.87; Anderson, Johnson & Co., 
$2.697: J. D. O’Connor, Duluth, $3,400. 

Council has awarded contracts as _ fol- 
lows: For a combination ladder and chemi- 
eal truck to the American LaFrance Fire 
Engine Company, Elmira, N. Y., $1,940; 
for sewer work, Anderson, Johnson & Co., 
Superior, Wis., $2,697. 

Gulfport, Miss.—Chevalley 
city. were awarded the contract for the 
concrete reservoir, their bid being $16.- 
768.50: other bids were: Cook Construction 
Des Moines, Ia.. $16,227; Graves- 
Paving Company, Birmingham, 


& Fursdon, 


Company. 
Matthews 
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Ala., $17,087.30; West Construction Com- 
pany, Chattanooga, Tenn., $18,332; South- 
ern Ferro-Concrete Company, Atlanta, Ga., 
$18,788; Richard C. Huston, New Orleans, 
a., $19,329.—M. F. Sullivan, City Engineer. 

Lucedale, Miss.—The Lucedale Light & 
Power Company has awarded contract to 
the Allis-Chalmers Company, Milwaukee, 
Wis., for electrical installation, and to J. A. 
Holifeld, Mobile, Ala., for installation of 
poles, lights, ete., for mill and town; 
capacity of plant, 1,000 incandescent lamps; 
cost, $20,000. 

Vicksburg, Miss.—The Council has award- 
ed a contract for a sewer system of 32 miles 
to Dunn & Lallande of Birmingham for 
$148,200.80; there were thirteen bids; Vicks- 
burg has never had a regular municipal 
sewerage system, although a city of nearly 
30,000; work will begin this Fall. 

The Board of Supervisors has awarded 
the contract to George King, of Vicksburg, 
at $10,285, for graveling Jackson road to 


National Park, a distance of about two 
miles. 

J. T. Cross, of Vicksburg, was awarded 
the contract for laying concrete gutter 


along the road at 89 cents per foot. 

St. Joseph, Mo.—Bids for paving with as- 
phalt on Twenty-fifth street are reported 
opened as follows: Metropolitan Engineer- 
ing & Construction Company, $14,138; H. 
N. Rice, $13,955; Rackliffe & Gibson Con- 
struction Company, $13,490; C. W. Dilling- 
ham (two bids), $14,098 and $14,951. 

Holdredge, Neb.—The contract for con- 
structing a sewer here has been awarded 
by Council to Lang & Browitt, of Univer- 
sity place, at $18,785. 

Bloomfield, N. J.—The contract to supply 
10,000 feet of water pipe has been awarded 
to the United States Cast Iron Pipe and 
Foundry Company of Camden on their bid 
of $23.30 a ton. 

Hackensack, N. J.—Bids were opened by 
the Hackensack Improvement Commission, 
Cc. Linkroum, President, for constructing 
the Poplar avenue sewer; the contract was 
awarded to James J. Fusco, of Newark, at 
$9,390; other bidders were: John Vandeusen, 
New Brunswick, $9,616; John Puglia, Pat- 
erson, $9,981; Culp & McCauley, Brooklyn, 
N. Y., $10,756; Peter Luciano, White Plains, 
N. Y.. $11.178; James A. Christie, Newark, 
$11,782; E. C. Humphrey & Co., Hacken- 
sack, $12,344; Ernest Abraham, Hacken- 
sack, $12,344; Ernest Abraham, Hacken- 


sack. $13,892; F. R. Long, Hackensack, 
$17,246. 

Hoboken, N. J.—Six bids were received 
by the Board of Freeholders for the erec- 


tion of the new bridge on the Newark 
turnpike over the Hackensack River, there 
being about $31,000 difference between the 
highest and lowest. F. M. Stillman Com- 
pany was the lowest bidder, with $313,000 
as its figure. These are the bids as they 
were opened and later placed in the hands 
of the Finance Committee; F. R. Long & 
Co., $337,000; Arthur McMullen, $319,750; 
A. Sanford Company, $344,950; Snare & 
Triest Company, $398,000; Pennsylvania 
Steel Company, $342,949, and the bid of the 
Stillman Company. 

Long Branch, N. J.—Council received the 
following proposals for the construction of 
pile cribbing in front of Ocean Park: James 
A. Howland, $4.50 per linear foot; Thomas 
Proctor, $4.50 per linear foot. 

The following proposals for rebuilding tie 
two jetties on the ocean front south of the 
Searboro Hotel property were’ opened and 
read: Jesse A. Howland, for creosoted jet- 
ties, $8.25 per linear foot; James A. How- 
land, for untreated jetties, $6.50 per linear 
foot; Thomas Proctor, $1,250; the proposal 
of Thomas Proctor was accepted. 

The following proposal was rejected for 
the lowering of pile cribbing on the ocean 
front at North Long Branch: Thomas 
Proctor, $750. 

Newark, N. J.—Bids were received by the 
Fire Board for two steamers, second size, 
two combination chemical and hose wagons 
and one aerial truck, and the awarding of 
contracts was laid over for a special meet- 
ing to be called by the president. The bids 
for the engines were as follows: Ahrens 
Manufacturing Company, $6,450 each; 
Amoskeag National Fire Engine Company 
of Boston, $6,300: Ww oodhouse Manufactur- 
ing Company, of New York, $6,300, and the 
American La France Fire Engine Company, 
$6.300, on three different types of engines. 

The bids for trucks were: American La 
France Fire Engine Company. 75-foot truck, 
$5,600; 80-foot, $5,800. Combination Ladde: 
Company. of Providence, R. I.,_ 75-foor 
truck, $5,600, and 80-foot truck, $5,800. 

For a combination chemical wagon the 
bids were: Michael J. Kneur, Newark. 
$1,700. wood body, and for steel body, $1,800; 
American La France, $1,295, wood. and 
#1593, steel: John G. Richstetter, $1.675, 
wood, and $1.775, steel; the Valentine Com- 
pany. of Trenton, $1,750, for wood: the 
Tea Tray Company, of Newark, $1,715, 
wood, and $1,815. steel: Woodhouse Manu- 
facturing Company, $1,600, wood. and $2,020, 


-dam; the bidders are three in number, 
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steel; Combination Ladder Company, $1,595, 
wood or steel, at option of Board. 

Trenton, N. J.—Council received bids for 
three new sewers and a macadam pave- 
ment, as follows: Sewer No. 396, in Garfield 
avenue: William T. Morgan, Antonio De 
Lucia, Guiseppi Boscorelli, Gibbs & Mor- 
gan, Thomas J. McGovern and James Mc- 
Kernan. Sewer No. 420, in Stuyvesant ave- 
nue: William T. Morgan, Antonio De Lucia, 
Gibbs & Morgan and T. J. McGovern. Sewer 
No. 421, in Throop avenue: W. T. Morgan, 
Antonio De Lucia, James McKernan, Gibbs 
& Morgan and T. J. McGovern. 

Liberty street macadam pavement: An- 
tonio De Lucia, 77 cents a yard: the C. B. 
Walton Company, 94 cents a yard; Dela- 
ware River Quarry and Construction Com 
pany, 67 cents a yard; Richard Newon, 69 
cents a yard; Thomas J. McGovern, 75 
cents a yard. The new pavement will be 
1,500 feet long. 

Weehawken, N. J.—Only one bid. was re- 
ceived by the Township Committee for the 
repair of asphalt streets, it being from the 
United States-Venezuela Asphalt Company, 
with the price of $2.25 per yard and $1.50 
for a 6-inch concrete foundation where 
necessary; the bid was referred to the 
committee of the whole; this is the second 
time the committee has advertised for bids, 
the first time, two weeks previous, not a 
bid was received. 

Fort Hunter, N. Y.—Bids for the pro- 
posed new bridge across the Schoharie Riv- 
er were opened at the office of former 
Surrogate W. Barlow Dunlap at Amste 
the 
United Construction Company of Albany, 
the Canton Bridge Company of Canton. 
Ohio, and the Bonacco-Runcelli Company 
of Brooklyn. The bid from the Canton 
Bridge Company was submitted by its Al- 
bany agent, John Newell. 

Little Falls, N. Y.—The Board of Public 
Works has awarded to Chas. Millar & Son 
Co., of Utica, the contract for furnishing 
the 8-inch cast-iron pipe necessary to build 
addition to water works system in Salis- 
bury at $22.85 per ton. 

Rensselaer, N. Y.—The Street Committee 
has recommended that contract be awarded 
to Wiltse & Rigney for paving and curbing 
Riverside avenue, Third avenue and First 
street, the lowest responsible bidders; that 
contracts be awarded to Mulderry Brothers 
for paving and curbing Washington street 
and McNaughton avenue, and that all bids 
for the paving of Pine, John and Glen 
streets and Harrison avenue be rejected. 
and that the streets be readvertised, and 
that the specifications therefor be modified, 
and also recommend that bids on Tracy 
street be rejected, as there were no specifi- 
eations filed. The bids considered follow: 

Riverside avenue, Mack brick: Wiltse & 


Rigney: Curbing, 493 feet, 85 cents per foot. 
$419.05; 2 catchbasins, $65 each. $130; 
paving 1,362 square yards, at $2. 621%, on 


6-inch concrete foundation, $3,575.25; total. 
$4,124.30. Mulderry Bros.: Curbing, 80 cents 
per foot, $394.40; catchbasins, $83 each. 
$166; paving, $2. 69, $3,663.78; total, $4,224.18. 

Ww ashington street, mack brick: W iltse & 
Rigney: Curbing 570 feet, 85 cents per foot. 
$484.50; 1 catchbasin, $65; paving 783 square 
vards, at $2.56, on 6-inch concrete founda- 
tion, $2,004.48; total, $2,553.98. Mulderry 
Brothers: Cubing, 80 cents per foot, $456: 
catchbasin, $83; paving. $2.47, $1,934.01; 
total, $2,473.01. 

Third avenue, Mack brick: Wiltse & Rig- 
ney: Curbing 268 feet. 85 cents per foot. 
$227.80; 1 catchbasin, $65; paving 466 square 
yards, at $2.57%, on 6-inch concrete founda- 


tion, slide total, $1,492.75. Mulderrs 
Brothers: Curbing, 80 cents per foot. 
$214.40; one catchbasin. $83; paving, $2;58. 
$1.202.28; ‘total, $1,499.28. 


First street, Hillside, Mack brick: Wiltse 
& Rigney: Curbing, 1,146 feet. 25 cents per 
foot. $974.10; 2 catchbasins, $65 each, $130; 
paving, 1,695 square yards, at $3.04, on 
6-inch concrete foundation, $5,152.80; totat. 
$6,256.90. Mulderry Bros.: Curbing, 90 cents 
per foot, $1,031.40; 2 catchbasins, $85 each, 
$170; paving, $2.99, $5.068.05; total, $6,269.45. 

McNaughton avenue, Hillside, Mack 
brick: Wiltse & Rigney, Curbing, 581 feet. 
85 cents per foot, $493.85; paving. 936 square 
yards, at $2.63, on 6-inch concrete founda- 
tion, $2,461.68; total, $2,955.58. Mulderry 
Brothers: Curbing, 80 cents per foot. 
$464.80: paving, $2.44, $2,283.84; total. 

2,748.64. 

Harrison avenue, dimension granite 
block: Wiltse & Rigney: curbing, 570 feet. 
85 cents per foot, $484.50; paving 672 square 
vards, at $3.46, on 6-inch concrete founda- 
tion, $2,325.12; total, $2,809.62. Mulderr 
Brothers: Curbing, 80 cents per foot, $456: 
paving, $3.39; total, $2,734.08. 

Glen street, dimension granite block: 
Wiltse & Rigney: Curbing, 454 feet, 85 cents 
per foot, $385.90; paving, 638 square yards. 
.50, on 6-inch concrete foundation 
; total, $2,618.90. Mulderry Brothers: 
Curbing. 80 cents per foot. £363.20; paving. 
$3.49, $2,226.62; total, $2,589.82. 
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John street, dimension granite block: 
Wiltse & Rigney: Curbing, 458 feet, 85 
cents per foot, $389.30; paving, 670 square 
yards, at $3.56, on 6-inch concrete founda- 
tion, $2,385.20; total, $2,774.50. Mulderry 
Brothers: Curbing, 80 cents per _ foot, 
$366.40; paving, $3.44, $2,304.80; tota., 
$2,671.20. 

Pine street, dimension granite block: 
Wiltse & Rigney: Curbing. 446 feet, 8 
cents per foot, $379.10; paving 606 square 
yards, at $3.60, on 6-inch concrete founda- 
tion, $2,181.60;. total, $2,560.70. Mulderry 
Brothers: Curbing, 80 cents per foot, $356.80; 
paving, $3.49, $2,114.94; total, $2,471.74. 

First street, dimension granite block: 
Mulderry Bros.: Curbing, 1,146 feet, at 90 
cents per foot, $1,031.40; two catchbasins, 
$83 each, $166; paving, 1,695 square yards, 
at $3.80. on 6-inch concrete foundation, 
$6,441; total, $7,638.40.—J. G. Salt, City 
Clerk. 

Rochester, 
street improvements 


N. Y.—Contracts for several 
and for repairs and 
painting at the Municipal Hospital were 
awarded by the Board of Contract and 
Supply; W. F. Martins bid $469 for paint- 
ing the Municipal Hospital and received the 
contract; E. J. Lays will do the carpenter 
and mason work at the hospital, his bid 
being $1,457. Other contracts awarded 
were: Geyer street gravel pavement, H. B. 
Hooker & Son, $1,883.50; Orange street ce- 
ment walks, W. A. Margrander, $356; Ox- 
ford street trap-rock improvement, H. B. 
Hooker & Son, $1,860; Aqueduct street, 
Medina block pavement, F. V. 3rotsch 
Company, $853.50; cleaning sewer in Tilden 
and Julia streets, John Petrossi, $331.25. 

Schenectady, N. Y.—The bid of Louis 
Balthazer for the construction of a polling 
booth in the Third Ward, for $345, was re- 
jected. 

The Schenectady Contracting Company 
was awarded the contract for the grading, 
curbing and paving of Fuller street, for 
$1,453.20. Kellum & Shafer were awarded 
the contract for the Regent and Wammer 


street sewers for $681.60. John Allen se- 
cured the contract for Lansing, Crescent 
and Yorkston streets, for $866, and also 


for the laying of sewers in Robinson, Ed- 
ward, Albany, Charles and Elm streets, for 
$1,139.54. 

West Seneca, N. Y.—A five-year contract 
will be entered into by the town of West 
Seneca with the Depew & Lake Erie Water 
Company at $45 a hydrant or less. 


Yonkers, N. Y.—Of seven contracts 
awarded by the Board of Contract and 
Supply Kearns & Hart got three and 


O’Rourke Brothers and Charlton & Weston 
got two apiece. One of the _ contracts 
Kearns & Hart got was awarded them by 


reason of the informality of Fischer & 
Cozzo’s bid. Fischer & Cozzo submitteu 


the lowest bid, but were short nearly $150 
in their certified check that accompanied 
every bid. Their price for the work was 
$5,450, while Kearns & Hart wanted $5,500. 
This contract was for the grading of 
Oneida street. The other two public works 
that Kearns & Hart are to do are the 
grading of Woodland avenue and the grad- 
ing of Forman street. Their price for the 
former was $20,450. O’Rourke Brothers 
were the next lowest bidder with a:‘bid of 
$20,659. The improvement on Forman street 
Kearns & Hart agreed to do for $2,600. For 
this work there were ten bidders. Charlton 
& Weston will grade Frederick place for 


$2,490. O’Rourke Brothers will build a 
sewer in Frederick place for $2,355 and 
grade Old Lawrence street for $4,565. 
Charlton & Weston will construct a cross 
walk at Ashburton avenue and Walnut 
street at the rate of $3 per linear foot. 
John Corkery, who was the other bidder 


for this work, wanted $3.05 per linear foot. 
There are about 91 feet all told. 

Grand Forks, N. D.—The contract for a 
water main extension on North Third 
street, from International avenue to Lulu 
avenue, was let to J. M. Carroll, the other 
bidders being P. R. McDonnell and B. O. 
Paulsness. : : 

Bellaire, O.—The Board of Public Service 
has awarded the contract for paving Jeffer- 
son street. north of Forty-eighth street, to 
John B. Shannafelt; Suburban block will be 
used instead of asphalt block. 

Cleveland, O.—Thomas W. Nicholson has 
been awarded the contract at $124,320 for 


the construction of a portion of th inter- 
cepting sewer between East Fortieth street 


and Marquette avenue, N. E. 

Columbus, O.—The State Highway De- 
partment has received bids and awarded 
contracts as follows: Columbiana Company, 
Petition No. 97, Hanover Township road: 
Grading and paving with brick 1.28 miles of 
road in Hanover Township; width of brick, 
14 feet; estimated cost of construction, 
$15,835. McDonald & Hartman, Rochester, 
Pa., $15,010; E. A. Freshwater &_ Sons. 
Chester, W. Va., $16,000; W. N. Wright, 
Lisbon (awarded contract), Minerva block, 
£12 842.50: Thomas McLoughlin. East Liver- 
pool, $16,308.75; Williams & Morgan, Ra- 
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venna, $14,647.52; William McLane, Lisbon, 
$14,200; E. F. Maybach, Collinwood, $13,975; 
Smith & Patterson, Lisbon, $15,500; Sand 
and Gravel Company, East Liverpool, 
$13,442.75; M. J. McGinty, Minerva, $14,300; 
John C. Devine, Alliance, $15,558; Adams 
Bros. & Co., Zanesville, $15,615. 

Harrison County, Petition No. 134, Lacey- 
ville road: 12 feet of macadam grading and 
macadamizing, 1.23 miles of road in Stock 
Township; estimated cost of construction, 
$9,090.44. Buckeye Engineering Company, 
Norwalk, $9,090; J. P. Warnicke and R. L. 
Timmons, Cadiz (awarded contract), $8,640. 


Mahoning County, Petition No. 91, 
Youngstown and Poland road: For grading 
and macadamizing 2.03 miles of road in 


Poland Township; width of macadam, 16 
feet; contract awarded to G. A. Gioldini & 
Co., Girard, for $19,789; estimate, $19,981.35. 

Ashtabula County, Petition No. 131, Staley 
road: Grading and macadamizing 1.44 miles 
of road in Orwell Township; width of mac- 
adam, 16 feet; estimate, $12,232.70; Buckeye 
Engineering Company, Norwalk, $12,001.85; 
Wilson & Wiswell, Windsor Mills, $11,975; 
Chinnock Bros., Warren (awarded con- 
tract), $11,947.47. 

Dayton, O.—Only one bid was received by 
the servers on the job of cleaning the Lor- 
ain avenue and other storm water sewers 
in the east end; W. H. Stewart, who has 
been doing the experimental jobs, who bid 
$9,985, a figure that the officials never 
dreamed it would go: only $15,000 was given 
by Council to clean the whole system in the 
city, and this fact, together with Stewart 
being the only bidder, may lead the servers 
to reject the proposition and advertise for 
bids again. At the same time bids on three 
other jobs were opened, there being 10 pro- 
posals for the construction of the Linwood 
avenue sewer, 6 for the Bohlander avenue 
and 9 for the Germantown and Norwood 
storm sewers. 

The Service Board has let the following 
contracts: William Hilt, for sewer in Bohl- 
ander avenue, at $19,894.10; Clifford Hooli- 
han, for storm sewer in alley west of Main, 
at $225.28, and one in the same alley from 
Marathon to Benjamin, at $590. For the 
making of street intersections the follow- 
ing were let: Theodore F. Longenecker, 
Hudson and Stillwater and Norman avenue, 
$111.25; Frank Munger, Coate, from Clem- 


mer to Warren, $78; Light street, from 
Grant to Troy, $92.43; Clifton Hoolihan, 
Dell, from Troy to Daller, $65.52; Kiser & 


Helmig, Herbert and Webster, $9. 
Defiance, O.—Work on the North Clinton 


street paving will begin shortly, the con- 
tract having been awarded to Enck & 


Sheehan. 

Fostoria, O0.—Poley & Rumsey have been 
awarded the contract for paving four 
streets at $21,406.57. 

Guyandotte, O.—Council, immediately fol- 
lowing Judge Doolittle’s decision dissolving 
the injunction against the town, awarded 
the sewer and paving contracts to local 
eontractors. The paving, which is to be 
done on Bridge, Main and Third streets, 
was let to Harrison & Dean, the paving 
contractors; Amos Trainor was awarded 
the contract for 1,700 feet of sewer on 
Richmond street at $1,500. 

Ironton, O.—Bids for the concrete jacket 
for the valve well at the city water works 
were received as follows: George Dressel, 
$485; Sheppard & Clark, $470; J. A. Whitt, 
$398.25, and John Rambert, $365. 

Bids for brick sidewalks in districts num- 
bered one and two, were opened and it 
was found that Shepard & Clark and J. A. 
Whitt had bid the same, 8 cents per foot. 
District No. 2 was awarded to Sheppard & 
Clark, No. 3 to Mr. Whitt. 

Lisbon, O.—The contract for paving a 
mile and a quarter of State road between 
Hanoverton and Kensington. was let to 
W. N. Wright, of Lisbon, for $12,842.50; 
road is to be paved with brick. 

Lorain, O.—Bids were opened Sept. 11 by 
the Board of Public Service for the con- 
struction of three sewers, Alten street, 
Hoyt street and the Oberlin avenue storm 
water sewer; H. Glover was lowest bidder 
on the Alton and Hoyt streets job and he 
was awarded the contracts, while Faragher 
& Randal were awarded the contract for 
the Oberlin avenue. 

New Bremen. O.—The contract for fur- 
nishing material and erecting the machin- 
ery and equipment for a complete A. C.., 
2-phase, 60-cycle. 2.300-volt system. has 
been awarded to the Western Electric Com- 
pany, of North High street, Columbus, 
Franklin Engineering Company, Engineers, 
44 Douglas Building, Columbus; F. W. 
Schroeder, Jr., Village Clerk. 

Portsmouth, O.—The Board of Public 
Service has awarded the contract of pav- 
ing West Front street to S. Monroe & Son, 
at $18,000. 

Steubenville, O.—Contract for the brick 
sewer. on West Market street was award- 
ed to Thomas Sweeney Company at $18.809. 

Toledo, O.—Shafts are being sunk along 
the river road for the construction of the 
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new pure water conduit, contracts for 
which have been executed by the Board 
of Public Service; three sections of this 
job are to be 6 feet in diameter and of 
concrete, and the other section will be 
of cast-iron pipe, the latter contract not 
yet having been let; the successful bidders 
supplied surety company bonds for $71,000; 
the three contracts executed yesterday in- 
volve the expenditure of $121,500 approxi- 
mately; the conduit will be used for the 
purpose of carrying the pure water from 
the filtration plant to the present water 
works pumping station; Walters & Tanze, 
will construct two sections of the conduit; 
the first, 3,198 feet in length, for $41,941.30, 
and the second, 3,940 feet, for $30,970.60. 
The other section will be built by C. W. & 
J. T. McKinney, 3,960 linear feet, for $48,495. 


Warren, O.—The Hydro-Electric Com- 
pany, which will establish a big power 
plant, has let a contract to Waldeck & 


Reedy for the excavation work to be done 
for the proposed dam across the river; 
the present dam at Leavittsburg across the 
Mahoning River is to be torn out and wili 
be replaced with a concrete dam, which 


will be located at the mouth of Ducx 
Creek. 
Youngstown, O.—Anthony O’Hara has 


been awarded the contract for the construc- 
tion of a sewer in Ina avenue and Homer 
Street at $2,131.10. 

Pauls Valley, Okla.—The contract for the 
construction of a sanitary sewer system 
here has been awarded to the Ardmore 
Construction Company, Ardmore, at $15,930. 

Wetumka, Okla.—The contract for in- 
stalling water and electric light systems has 
been awarded to the O’Neill Engineering 
Company, Dallas, Tex.; surveys are being 
made and the work will be completed with- 
in 120 days. 

Dallas, Ore.—Venske & Taylor, 
tage Grove, 


of Cot- 
have secured the contract for 


laying 19,000 feet of sewer pipe here at 
$17,984. 
Edwardsville, Pa.—The Borough Council 


has entered into a contract with J. a. 
Harkness for the construction and main- 
tenance for a period of three years of a 
system of public sewerage on Church street, 
Hillside avenue, Swallow street and Sum- 
mit avenue, for the disposal of the waste 
water and other sewage matter, at the fol- 
lowing prices, viz.: 165 feet of 24-inch pipe 
sewer at $1.90 per linear foot, $313.50: 645 
feet of 20-inch pipe sewer at $1.43 per linear 
foot, $922.35; 836 feet of 18-inch pipe sewer 
at $1.35 per linear foot, $1,128.60; 265 feet 
of 15-inch pipe sewer at 97 cents per linear 
foot, $257.05; 875 feet of 12-inch pipe sewer 
at 90 cents per linear foot, $787.50; 1,277 
feet of 10-inch pipe sewer at 80 cents per 


linear foot, $1,021.60; 3,000 feet of 6-inch 
pipe sewer at 47 cents per linear foot, 
$1,410; 8 24-inch by 6-inch Ys at $2.20, 


$17.60; 28 20-inch by 6-inch Ys at $1.50, $42: 
22 18-inch by 6-inch Ys at $1.10, $35.20; 8 
15-inch by 6-inch Ys at $1, $8: 36 15-inch 
by 6-inch Ys at 75 cents, $27; 56 10x6-inch 
Ys at 58 cents, $32.48: 15 manholes com- 
plete at $40, $600; 3 lampholes complete at 
$5, $15; solid rock, per cubic yard, $3, $3; 
total, $6,620.88. 

McKeesport, Pa.—The Street Committee 
of Councils opened bids for the repaving 
of Shaw avenue, from Walnut street to a 
point near Coursin street, an appropria- 
tion of $11,000 having been made for the 
improvement; there were eight bids, and 
after they had been tabulated by City Eng1- 
neer T. W. White it was found that John 
Butler of Port Vue was the lowest bidder, 
his bid being as follows: 30 cents. per 
linear foot, 40 cents for Belgian block. 
$1.79 for Hillside block, $1.78 for repressed 
block. The contract price will be $9,274. 
Other bidders were: Thomas Cronin, Ridge 
Bros., Bowman Bros. Co., Hohman & Card- 
well, W. W. Kelley, Henry Bolar and Rob- 
ert Weir, Jr. 

Bids were also opened for the grading, 
paving and curbing of Beaver street, from 
Evans avenue to Federal street, and John 
Butler was also awarded this contract, he 
being the lowest bidder at $2,914.20. Other 
bidders were Thomas Cronin Company, 
Bowman Brothers Company and Hohman 
& Cardwell. 

Mauch Chunk, Pa.—Summit Hill Town 
Council has awarded Andrew Breslin con- 
tract for new hose house at Summit Hill, 
to cost nearly $7,000. 

Monongahela, Pa.—The Fort Pitt Bridge 
Company was low bidder for the construc 
tion of bridge over the Monongahela River 
at $53,142 for the substructure and $163,900 


for the superstructure, total $217,042, as 
follows: 2,400 yards concrete masonry in 
abutments, at $6.90; 20,000 pounds rein- 


forcing steel rods, at 2 cents; 3,260 cubic 
yards stone masonry in river piers, at $8.75; 
220 hard wood piles in river piers, at $10.50 
each; 3,700 cubic yards grading in ap- 
proaches, at 45 cents; 1,100 square yards 
brick paving approaches, at $2; 40 -linear 
feet sandstone curbing, at 80 cents; 200 
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cubic yards broken limestone on =  ap- 
proaches, at $2; total for substructure, 
$53,142; superstructure with floor, $163,900; 
bridge complete, $217,042. Other bids re- 
ceived were as follows, excepting supe1- 
structure, figures for which were given iasu 
week, bid on substructure are given first 
and bridge complete second: King Bridge 
Company, $56,112, $234,112; McClintock, 
Marshal & Co., $60,744, $236,414; American 
Bridge Company, $57,880, $298,000; Pennsyl- 
vania Steel Company, $55,980, $248,780; 
Mount Vernon Bridge Company, $247,030; 
Penn Bridge Company, $57,880, $247,345; 
Stroble Steel Construction Company, $62,- 
594, $272,594; Toledo Massillon Bridge Com- 
pany, $57,880, $246,330.—William Wylie, 
Civil Engineer. 

Merion, Pa.—Theobald Harsch, of Nar- 
berth has been awarded the contract by 
Weeks & Sanville, Engineers, 1708 Sansom 
street, Philadelphia, for repaving telford 
road and constructing cement gutter on 
Hazelhurst avenue. 

New Castle, Pa.—George Waller has se- 
cured the contract for constructing sewers 
in the Fifth Ward for $9,753; part of sewers 
in 18 and 24-inch tile and balance of 36-inch 
reinforced concrete.—C. H. Milholland, City 
Engineer; H. M. Marquis, City Clerk. 

Pawtucket, R. |.—After four or five years 
whithout any contract with the Pawtucket 
Electric Company for lighting the street 
are lights, the joint standing committee on 
Street Lights of the City Council of Paw- 
tucket has decided upon the terms of a 
new contract with the company and voted 
to recommend the same to Council. The 
new contract is to run for ten years and 
provides a fixed charge of $105 per year 
for all night lights and $70 per year for the 
so-called 1 o’clock lights. Both of these 
figures are considerably less than the old 
rates. A new clause in the contract that 
will be generally endorsed is that hereafter 
the electric lights are to burn 365 nights 
in the year, whereas under the old con- 
tract the lights were shut off on moonlight 
nights. 

Columbia, S. C.—It will not be more than 
two months now before the bridge that 
spanned the canal and carried out into the 
water the intake pipes for the water works 
will be replaced by a new bridge of the 
same kind as the water works. Commis- 
sion has awarded to the American Bridge 
Company the contract for furnishing the 
new bridge—a duplicate of the old one, 
except that it will be of two spans 
instead of one—and the company ex- 
pects to put the’ structure’ into posi- 
tion within about 40 days. The contract 
for the erection of the central masonry 
pier to support the bridge was considered, 
but no action was taken, the matter being 
referred back to Council. The American 
Bridge Company is to furnish the new 
structure at a cost of $3,300. The old bridge 
cost around the $5,000 mark and the new 
one, with the pier, will cost practically the 
same, 

The contract for furnishing the pipe to 
span the canal—70 tons, at $22.25 per ton— 
has been let to the McWane Pipe Company. 

Platte, S. D.—The contract for furnishing 
and laying 11,424 feet of water pipe and 
erecting 125-ft. steel tower and 60,000-gallon 
tank has been awarded to the Morava Con- 
struction Company, Chicago, for $13,3€8.17. 
Other bidders were: Western Engineering 
Company, Yankton, $15,900; Curran & Me- 
Millan, Fort Pierre, $16,412.89; W. J. Gray 
& Co., Minneapolis, Minn., $16,000; James 
Kennedy, Fargo, $15,709; The Sykes Com- 
pany, Minneapolis, Minn., $16,850. The de- 
tails of the successful bid follow: Furnish- 
ing and laying 9.816 feet 4-inch pipe in 
7-foot trench, at 68 cents; 636 feet 6-inch 
pipe, 7-foot trench, 88 cents; 972 feet 8-inch 
pipe, 7-foot trench, at $1.08; 15 fire hy- 
drants at $28.50; three 8-inch valves, $18; 
five 6-inch valves, $14; five 4-inch valves, 
$11; erecting 60,000-gallon steel tank on 125- 
foot steel tower, $4,390.—W. F. Van der 
Voort, City Auditor. 

Brownsville, Tenn.—W. B. Troy, of Cam- 
den, has been awarded the contract for 
graveling about 6 miles of streets through- 
out Brownsville, at 45% cents per square 
yard. 

Chattanooga, Tenn.—The contract for tne 
construction of the transmission lines for 
the conveyance of power from Hale’s Bar 
to Chattanooga was awarded to Guild & 
Co., city, represented by George M. Guild; 
also the contract for supplying the material 
entering into the construction; the contract 
was awarded in New York City by Anthony 
Brady, president of the power company; the 
contract is a most important one, involving 
an expenditure of fully $150,000. At severar 
points along the right of way towers of 
steel resting on special designed founda- 
tions of concrete are to be erected. The 
entire line of nearly 15 miles has been 
planned with every precaution against the 
elements, care being exercised to reduce 
danger from wind and weather to the mini- 
mum and to provide in duplicate transmit- 


ting wires and cables with every possibility 
of break or confusion eliminated. 

Knoxville, Tenn.—Long & Price have been 
awarded the contract to construct the sew- 
er laterals on Irwin avenue, East Vine ave- 
nue and Hinton street, and James A. Han- 
nifin got the contract for putting in the 
sewer lateral on Frazier street. 

Memphis, Tenn.—Contracts for street 
paving, the largest of which was Madison 
avenne, calling for a total expenditure of 
$157,636.50, were awarded by the Legisla- 
tive Council in joint session. Council was 
notified that the residents of Madison ave- 
nue had filed a suit in the Chancery Court, 
attacking the validity of the front foot 
ordinance, under which the street is to be 
paved, by G. T. Fitzhugh, the attorney, 
who represents the complaining residents. 
Notwithstanding this notice, the Council 
let the contract for Madison avenue to be 
paved, the contractor is now at liberty to 
start work at once, under the supervision of 
City Engineer Weatherford. The contract 
was let to H. P. Streicher, at his total 
bid of $163,350. His bid is apportioned as 
follows: Grading 40,000 yards, at 24 cents, 
$9,600; concrete foundation, 65,000 yards, 
at 64 cents, $40,300; asphalt surface, 65,000 
yards, at $1.28, $83,200; maintenance, at 5 
cents per yard, $3,250; transplanting or re- 
moving trees where necessary, each, $5; 
the street is to be paved from Piomingo 
street to Cooper street, a distance of about 
three miles. The other bidders were the 
Memphis Asphalt and Paving Company and 
the Barber Asphalt and Paving Company. 
The first named bid $158,250 and the latter 
$174,150. 

The other street paving contracts were 
let as follows: Patton street, to H. W. Bren- 
nan, at $2,154; Tate avenue, from Orleans 
to Walnut street, to the Memphis Asphalt 
and Paving Company, at $3,815; Looney 
avenue, from Decatur to Ayers streets, to 
Ellis & Williford, at $742.50; Cummings 
street, from Walker to McLemore avenues, 
to H. J. Roper, at $1,175. 

Council has awarded a contract to J. A. 
Omberg, Jr., to build a new concrete bridge 
across Bayou Gayoso on North Second 
street, at a total cost of about $145,400; the 
concrete bridge is to cost $8,900, and the 
filling and paving work will cost an addi- 
tional $4,500. 

A contract calling for an expenditure of 
nearly $2,000 for vehicle tags and license 
numbers was awarded, upon the recom- 
mendation of a special committee, to Frank 
Ellis Seal & Stamp Company. 

Salt Lake City, Utah.—J. D. Hanley, city, 
Was awarded contract by the Board of 
Public Works for curb and gutter extension 
No. 7. Bids received follow: J. W. Mellen, 
city, $49,801.38; P. J. Moran, city, $46,682.68; 
S. Birch & Son Construction Company, 
Fargo, N. D., $43,349.85; J. D. Hanley, city, 
$42,131.34. The details of the successful bid 
follow: Abutter’s portion: Cement curb, 
steel reinforced, 6x24 inches and 30-inch 
gutter, 2 linear feet, at $2; 6x16 inches and 
30-inch gutter, 958 linear feet, at $1.50: 
6x16-inch, curved to special radii, 1,963.47 
linear feet, at 60 cents; cement curb, plain, 
6x24 inches, 168.57 linear feet, 70 cents; 6x 
24 inches and 30-inch gutter, 838 linear feet, 
$1.10; 6x16 inches and 30-inch gutter, 
20,035.96 linear feet, 90 cents: curved curb 
for special driveways, 15.71 linear feet. 70 
cents; false curb and 14-inch gutter, 168.5% 
linear feet, 80 cents; concrete in special 
drives, 1.7 cubic yards, $10; reinforced con- 
crete waterways, 111.4 linear feet, $2; in- 
lets, J. and S. L. G. G. conduit, 4, $25; 
clean-out boxes, 2, at $16 each; brick valve 
boxes, 14, at $28 each; excavation, 11,895 
cubic yards, 60 cents; cement gutter, 30 
inches wide, 6,615.64 linear feet, 60 cents; 
furnishing and laying 12-inch vitrified pipe, 
362.5 linear feet, $1; storm water outlets, 13, 
at $20 each; resetting 74 manhole covers, 
at $38 each; removing 9 trees, more than 6 
inches and less than 1 foot in diameter, $3; 
79, 1 foot and over in diameter, $5 each. 

City’s portion: Excavating 11,901.13 cubic 
vards, at 60 cents; cement curb, plain, 6x24 
inches, 1.48 linear feet. 70 cents; 6x16 inches 
and 30-inch gutter, 15.53 linear feet, 95 
cents; false curb and 14-inch gutter, 1.43 
linear feet, 80 cents. 

P. J. Moran, city, was awarded contract 
by the Board of Public Works for grading, 
curbing and guttering paving extension No. 
18. at $14,457.95; J. W. Mellen, city. bid 
$15,229.50. This work was advertised for 
some time ago and bids were opened; 
Moran at that time bid approximately $18.- 
500 and Mellen bid the same as he did at 
the letting; because Mellen’s bid was re- 
ceived thirty minutes late the bids were all 
rejected and readvertised for; now Moran 
is $4,000 under his previous bid and will do 
the work. The details of the Moran bid 
follow: Abutter’s portion: Excavation, 
5,943.5 cubic yards, at 55 cents: cemenc 
curb, plain, 6x16 inches and 30-inch gutter, 
5.566.3 linear feet, at 79 cents; 6x16 inches 
and 30-inch gutter, curved to special radii, 
430.9 linear feet, at 85 cents; 6x16 inches, 
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curved to special radii, 121.8 linear feet, at 
43 cents; cement gutter, 30 inches wide, 
412.1 linear feet, at 56 cents; furnishing and 
laying 12-inch vitrified pipe, 100 linear feet, 
at 61 cents; 3 storm water outlets, $9.13 
each; resetting 2 manhole covers, $3.91; 
furnishing and setting flumes, 800 linear 
feet, B. M., $48.91. City’s portion: Exca- 
vation, 6,597. 5 cubic yard, at 65 cents; 
cement curb, steel reinforced, 6x16 inches, 
curved to special radii, 119.9 linear feet, at 
64 cents; cement curb, plain, 6x16 inches, 
and 30-inch gutter, 214.6 linear feet, at 79 
cents; 6x16 inches and 30-inch gutter, 
curved to special radii, 61.5 linear feet, at 
85 cents; cement gutter along curb, 30 
inches wide, curved to special radii, 141.4 
linear feet, at 61 cents; cement sidewalk, 
4 inches thick, 2,950 square feet, at 12 
cents; 6 inches thick, 115 square feet, at 
16 cents; cement steps, 120.6 square feet, 
at 52 cents; checks along steps, 12 linear 
feet, at 52 cents; furnishing and laying 12- 
inch vitrified pipe, 200 linear feet, at 61 
cents; one storm water inlet No. 2, $11.08; 
3 No. 3, $39.15; resettting 3 manhole covers, 
$3.91; furnishing and setting flumes, 720 
feet, B. M., $48.91. 

Bristol, Va.—The Bristol Gas and Elec- 
tric Company has awarded contract, aggre- 
gating $50,000. to Westinghouse Electric & 
Manufacturing Company, of Pittsburg, PFa., 
for additional electrical machinery, includ- 
ing two generators or dynamos, each hav- 
ing capacity of 300 kw.; condensor for util- 
izing escaped steam and turbine engine of 
vertical pattern to operate dynamos.—S. M 
Vance, Superinendent. 

North Yakima, Wash.—A. E. Goodwin has 
been awarded the contract for gravelins 
2,800 feet of the widening of Petit lane. or 
what is known as the East Selah Bridge 
road. 

Seattle, Wash.—The Board of Public 
Works has deferred action on the bids for 
asphalt paving East Aloha and_ other 
streets. The lowest bids were submitted by 
the Independent Asphalt Paving Company 
at $43,329.60 for granite curbing and $42,- 
138.60 for reinforced concrete. 

The contract for concrete walks on Four- 
teenth avenue South, between Washing- 
ton street and Yesler Way, was awarded 
to Andrew Peterson & Co. at $1,998.75; 
grading and regrading Fifth avenue Nortn, 
between Harrison and Roy, to Grant Smith 
Company, at $9,676.60; grading Fifteenth 
avenue West and others, to Holt & Jeffery, 
at $36.030; grading and curbing Jones ave- 
nue Northwest, to Seattle Grading Com- 
pany at $12,758; grading Nineteenth avenue 
Northwest to H. D. Masterson, at $3,889.08; 
concrete walks on Eleventh avenue North 
and others to Joe Frank, at $13,849.40; re- 
grading West Fifty-eighth street anda 
Twentieth and Twenty-fourth avenues 
Northwest, to H. D. Masterson, at $1,353.60; 
grading North Forty-sixth street and 
others, to S. Normile, at $19,614; grading 
Ninth avenue Northwest, to Seattle Grad- 
ing Company at $11,229.50; concrete walks 
on Aurora avenue and others, to W. H. 
Smith, at $31,198.30. 

City Engineer R. H. Thomson reported 
to the Board that the grading and curbing 
of Pinellas place should be divided, $4,695.30 
to the Seattle Electric Company; $17,614.52 
to the park fund and the remaining $26,- 
421.78 to benefited property. The bid for the 
improvement amounts to $48,731.60, sub- 
mitted by Grant Smith & Co. 

Spokane, Wash.—The Board of Public 
Works has awarded the contract for fur- 
nishing 1,000 barrels of cement for use in 
the construction of the Mission avenue 
bridge, to the Union Fuel and Ice Company, 
for ‘“Exshaw’’ brand at $2.80 per barrel. 

Harrisville, W. Va.—The contract for the 
water works was let to the United States 
Construction Company of Columbus, O., 
their price being a little over $7,800; it will 
begin work at once; there were six bidders. 

Parkersburg, W. Va.—The city has 
awarded the contract to C. Skidmore of 
Parkersburg for paving East street, at 
$5,084. 

Cumberland, Wis.—J. G. Robertson, Gil- 
filan Block, St. Paul, has been awarded 
contract for improvements and additions 
to the water works and electric light plant. 
—Oscar Claussen, German-American Bank 
Building, St. Paul, Minn., Engineer. 

De Pere, Wis.—Council has adopted the 
recommendation on bids of the Water 
Commissioners by awarding A. Hendricks 
the contract for 6-inch pipe at a rate of 
16 cents an inch and 14 cents on the service 
pipe. 

Janesville, Wis.—The People’s Construc- 
tion Company, Davenport, Ia., are the low- 
est bidders at $45,000 for the construction 
of a main outlet sewer.—A. E. Badger, City 
Engineer. 

La Crosse. Wis.—The La Crosse Stone 
Company has been awarded contract for 
7,394 square yards 4-inch granite on 4-inch 
stone foundation and for excavating 2.473 
eubic yard sand, for $9,500.—A. J. Roberge, 
Board of Public Works. 














September 3c, 1goé. 





Milwaukee, Wis.—Contracts for paving 
with asphalt 2,280 yards on Sixth street ana 
6,844 yards on Downer avenue, have been 
awarded to White Construction Company 
at $1.85 per square yard for the former, 
and to the Badger Construction Company, 
105 Grand avenue, at $2,23 per square yard 
for the latter. 

Niagara Falls, Ont., Can.—-The Queen 
Victoria Niagara Falls Park Commission 
has let the contract for Section 4 of the 
Niagara Boulevard to Upper & Lobb, of St. 
Catharines, Ont., at $32,500; the section is 
234 miles long. 

Port Arthur, Ont., Can.—Bids were 
opened for constructing a concrete dam at 
Current River Park, and the contract was 
awarded to Stewart & Hewitson, of Port 
Arthur, for $35,000; approximate quantities: 
1,000 cubie yards concrete, 10,000 cubic 
yards earth fill and excavation, 600 cubic 
yards rock excavation.—J. McTeigue, City 
Clerk. 

Winnipeg, Man., Can.—The Board of Con- 
trol, Magnus Peterson, Secretary, has ar- 
ranged the following tabulation on the ten- 
ders for supplies to the City of Winnipeg, 
contracts for which were awarded by Coun- 
cil, viz.: Cement, arc lamp carbons, cedar 
for block paving, construction of works 
and hose for Fire Department, as follows: 

Supply of 50,000 are lamp carbons, as fol- 
lows, the bid on the carbons named being 
f. o. b. Winnipeg: Tender No. Fabius 
Henrion, $1,025; No. 2, (a) Henrion $1,050, 
(b) Sorius $1,200, (c) Electror $1,350; No. 3, 
Schiff’s, $1,075; No. 4, Sieman’s, $1,196.20; 
No. 5, Electra, $1,300; No. 6, Electra, 
$1,467.05; No. 7, Arco, $1,850. The tender 
of Chas. Goodyear, Winnipeg, No. 1, at 
$1,025, was accepted. 

Supply of from 600 to 800 cords of cedar 
for block paving, as follows, the bids pro- 
viding that the blocks be cut, peeled and 
delivered on the street: Tender No. 1, $15 
per cord; No. 2, $15.25. The tender of Ed- 
«No. 3); $15 per cord, was 


win Doidge at 

accepted. 

Construction of the undermentioned 
works, viz.: Sewer in McMillan avenue, 


from a point 150 feet west of Hugo street to 
Helen street: Tender No. 3, $846; Engineer 
of Construction, $610. A 10-foot gran. walk 
north side Sutherland avenue. from Euclid 
avenue to Gladstone street: Tender No. 1, 
$1,272.50; No. 2, $1,647; No. 3, $1,775.10; En- 
gineer of Construction, $1,464. A  6-foot 
gran. walk west side of Vaughan street, 
from Ellice to Portage avenue; Tender No. 
1, $530.70; No. 2, $549; Engineer of Con- 
struction, $549. The Board recommendea 
that the tender of Messrs. Dobson & Jack- 
son (No. 1) for gran. walk Sutherland ave- 
nue, at $1,372.50, and gran. walk Vaughan 
street, at $530.70, be accepted, and sewer 
in McMillan avenue awarded to the Engi- 
neer of Construction at $610, being the low- 
est in each case. 

Tenders having been called for the con- 
struction of the undermentioned works, and 
the only tender received being that of the 
Engineer of Construction, the Board rec- 
ommends that the works be awarded to 


him, as per his tenders, viz.: A 24-foot 
block pavement on College avenue, from 
Salter to Andrews street, at $6,013.96; full- 


width block pavement on the lane between 
Main ‘and King streets, from James to 
Rupert avenues, at $1,027.38: an asphalt 
pavement, 24 feet wide, on Emily street, 
from William to Cannatyrs avenue, at 
$2,744.78. 

Supply of 5,000 feet of 2%-inch hose for 
the Fire Department, as follows, (a) weight 
in pounds per section, including couplings, 
(b) sizes in inches of inside diameter, (c) 
pounds pressure, (dad) guarantee in years, 
the price being per foot: Tender No. 1, 
Keystone brand, (a) 60, (b) 2%, (ec) 400, (da) 
4, $1: Caruco, (a) 54, (b) 2%, (c) 400, (d) 3, 
95 cents; Squelcher, (a) 57, (b) 2%, (c) 400, 
(d) 4, 95 cents; Broncho, (a) 48, (b) 2% ,(c) 
350, (d) 3, 80 cents. Tender No. 2: Paragon 
rand, (a) 52, (b) 2%, (c) 450, (d) 4, $1; 
mier, (a) 58, (b) 2%, (ce) 400, (d) 3, 90 
cents; Eureka, (a) 57%. (b) 2%. (c) 500, (d) 
$1.15; Peerless, (a) 57, (b) 2%, (c) 425, 
(a) 4, 90 cents. Tender No. 3: Dunloy 
brand, (a) 60, (b) 2%, (c) 450, (d) 4, 90 
Nixsgara, (a) 55, (b) 2%, (c) 450, (e) 4, 90 
cents. Acting on the report of the Chief of 
Fire Department, the Board recom- 
mended that the contract be awarded as fol- 
lows: The Canadian Rubber Company (No. 
2,000 feet of Keystone brand at $1 per 
foot; the Winnipeg Rubber Company (No. 
2). 2,000 feet of Paragon brand at $1 per 
fi the Dunlop Fire and Rubber Goods 
Company (No. 3), 1,000 feet of Dunlop 
br nd at $1 per foot. 

ipply of from 10,00 to 15,000 barrels of 
ce-cent, as follows: (a) pounds in sacks, 
(t pounds in barrels, (c) cost per net 100 
peo nds ineluding sacks, (d) excluding 
Sa: <s: No. 1. Imperial. (a) 87%, (c) 70 
ce: is. (d) 58.58 cents: Na. 2. Sun. (a) 87%, 
(c 715-14 cents, (d) 59.93 cents; No. 3, 


Nv: thampton, Elk or Vulcan, (a) 87%,, (c) 
72 -ents, (d) 60.57 cents; No. 4, Hecla, (a) 
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874%, (c) 72% cents, (d) 61.84 cents; No. 5, 
Star, (a) 87%, (c) 72% cents, (d) 61.07 
cents; Samson, (a) 87%, (c) 74 cents, (d) 
74 cents; Imperial, (a) 87%, (c) 75 cents (d) 
75 cents; No. 6, Star, (a) 87%, (c) 72.86 
cents, (d) 61.438 cents; No. 7, Vulcan, (a) 
874%, (c) 72.86 cents, (d) 61.43 cents; No. 7, 
Vulean, (a) 87%, (c) 73 cents; (d) 61.57 
cents; No. 8, Hercules, (a) 87%, (c) 78 
cents, (d) 61.57 cents; No. 9 (natural ce- 
ment), Commercial, (a) 87%, (c) 61.43 
cents, (d) 50 cents; Samson, (c) 3.57 
cents, (d) 62.14 cents; Samson, (b) 350, (c) 
74 cents, (d) 62.57 cents. Allowance for 
sacks returned, 10 cents each, excepting 
Tender No. 4, whose allowance is 9 cents 
each. The tender of the Winnipeg Supply 
Company (No 1) for supply of Imperial 
brand cement, at 70 cents per 100 pounds, 
including sacks, was accepted. 


TRADE NOTES 


Cast-Iron Pipe.—Chicago: Small or- 
ders fairly numerous. Quotations: 4- 
inch, $27; 6 to 12-inch, $26; 16-inch 
and up, $25. Cleveland: The city has 
recently purchased 3,000 tons of pipe at 
$22.50 f.o.b. This price is 35 cents a 
ton higher than was paid for a similar 
lot the latter part of June. Birming- 
ham: Outlook considered good both as 
to price and amount of business. Quo- 
tations: 4 to 6-inch, $24; 8 to 12-inch, 
$23; over 12-inch, $22. 

Lead.—While the market in some 
quarters is easier and certain brands 
are obtained at 4.50c., New York, the 
leading interest’s price is unchanged, at 
4.60c. Trade exceedingly dull, 
pecially so since Monday. In St. Louis 
the market is weak and lead can be had 
at 4.35c. 

Iron Pipe Plant.—lIt understood 
that construction of the proposed big 
plant of the James B. Clow Company 
of Chicago at Coshocton, O., will be 
commenced soon, and that it will rep- 
resent an investment of close to $1,000,- 
ooo. The company manufactures iron 
pipe and iron pipe supplies. The plan 
is to consolidate the present plants of 
the company at Newcomerstown, O., 
and Chicago at Coshocton. The citi- 
zens of the latter place have raised a 
bonus of $100,000 cash and donated a 
site of fifty acres to secure the plant. 

Street Railroad Report.—The Phila- 
delphia Rapid Transit Company’s an- 
nual report for the fiscal year ended 
June 30 showed passenger receipts of 
$18,300,080, or $204,577 more than those 
for the previous year, and operating ex- 
penses of $9,794,508, or $300,590 less than 
those for the preceding year, leav ing net 
earnings of $8,505,572, or $505,167 more 
than those for the fiscal year ended 
June 30, 1907. Miscellaneous receipts 
involved $257, or $12,234 more than 
those for the previous year, making a 
total income of $8,762,994, or $517,401 
more than that for the preceding year. 
Taxes and licenses involved $1.394,127, 
or $273,444 more than those for the pre- 
vious year, leaving a balance of $7,368.,- 
867, or $243,957 more than that for the 
preceding year. Fixed charges amount- 
ed to $7,460,916, or $28.042 less than 
those for the previous year, leaving a 
deficit of $92,049,. compared with a 
deficit of $364,048 for the fiscal year 
ended June 30, 1907. The general bal- 
ance sheet, as of June 30, showed total 
assets of $31,827,192, compared with 
$6,084,268 on June 30, 1907, and $26,- 
096,210 on June 30, 1906. The number 
of passengers carried in the year was 
512,869,023, an increase of 20.731,985 
over the previous year. Of the passen- 
gers carried 53.92 per cent. used ‘pack- 
age tickets, 14.82 paid 5c. cash fares, 
14.46 per cent. used exchange tickets, 
16.27 per cent. used transfer tickets, and 
0.53 per cent. were carried free. 
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Recording Instruments.—The Schaef- 
fer & Budenberg Company, Germany, 
has sold its plant at Foxboro, Mass., to 
The Industrial Instrument Company, 
which was lately organized with Ben- 
nett B. Bristol, formerly of the Bristol 
Company, Waterbury, Conn., manufac- 
turer of recording instruments, as its 
head. The Standard Gauge Manufac- 
turing Company will operate the plant 
for the manufacture of gauges, record- 
ing instruments, etc., and the property 
will be deeded to this company by The 
Industrial Instrument Company, as the 
same interests control both concerns. 
Watson E. Goodyear, Naugatuck, 
Conn., will be president of The Stand- 
ard Gauge Manufacturing Company, 
Bennett B. Bristol, treasurer. and Ar- 
thur F. Mundy, Syracuse, N. Y., secre- 
tary. The plant is modern and well- 
equipped with two main buildings of 
brick, 60x210 feet each, and a foundry 
60x150 feet, which was added a few 
years ago at a cost of $20,000. No ex- 
tensive orders for equipment will be 
placed at once. but different machine 
tools will be ordered as required. 


INCORPORATIONS 
Bassett’s Sand and Gravel Company, 


Janesville, Wis.; capital, $50,000. 

ators: J. K. Jensen, F. Fred Ehrlinger and 

J. R. Jensen. 
Brownsville Water 


Incorpor- 


Company, Browns- 


ville, Me.; to supply water in Brownsville: 
capital, $5,000. President, C. H. Cunning; 
Treasurer, G. L. Herrick; Clerk, A. T 
Moulton, -all of Brownsville. 


Center Valley Light and Power Company, 
Wilmington, Del.; capital, $100,000. Incor- 
porators: Harry A. Williams, Canton, O.: 
John C. Sims, Akron, O.; George M. Kel- 
loge, 546 Ellicott Square, Buffalo, N. Y. 

_Engineering Service Co., New York, N. 
Wis engineering, civil, electrical and me- 
chanical; capital, $5.000. Incorporators: 


Marcus A. Josephi and Robert Josephi, 28 
West 95th street; Gerard B. Werner, 219 
West 94th street, all of New York. 


Fort Wayne Electric Works of New York 
admitted to business in the State of Wash- 
ington. W. R. Hendry, of Seattle, agent. 
_ Havana Clay Products Company; capital, 
$1,500,000. Incorporators: F. M. Shive. S. 
alana Harry W. Davis, Wilmington, 
Jel. 

_ Havana Cement Products Company; cap- 
ital, $350,000. Incorporators: F. M. Shive, 
S. E. Roberson, Harry W. Davis, Wilming- 
ton, Del. 

Home Power Company, Webb City, 
capital, $50,000. Incorporators: 
Spiva, Joplin: Roy M. Gale, 
Pearle C. Gale, Webb City. 

International Telefire Company, 
Mass.; electrical goods: capital, 
President. Herman I. Hahn, 37 
Square, Boston: Treasurer and Clerk. 
thur M. Cobb, 207A Maple street, Lynn. 

Multiunit Gas Enaine Company, Chicago, 
Ill.; to manufacture gas engines; capital, 
25.000. Incorporators: James J. Maloney. 
Alfred C. Gary, William L. Simonton. 

National Street Utilities Company, New 
York, N. Y.; to manufacture and deal in 
machines for collecting dust, dirt and gar- 
bage; capital, $25.000. Incorporators: Au- 
gustus F. King, 24 Stone street; Stephen L. 
Coles and Charles L. Vaughan, 37 Wall 
street, all of New York. 

New Jersey Imperial Road Company, Jer- 
sey City, N. J.; highways: capital, $1,000,- 
000. Incorporators: William H. Wurts. 
Charles A. Voetsch, James B. Kilburn, 5 
Nassau street, New York City. 

New Liberty Bridge Company, Pittsburg, 
Pa.; to build a bridge over the Monongahela 
tiver. Incorporators: John F. Mueller, 
Paul H. Mueller, and Adolph Steding. 

Northern Fire Apparatus Company, Min- 
neapolis, Minn.; amends articles, making 
limit of liability $50.000. Incorporators: A. 
W. Armatage, President; G. F. H. Howarth, 
Secretary. 


! Mo.; 
George N. 
Webb City; 


Boston, 
$200,000. 
Worcester 
Ar- 


Peet & Powers, New York. N. Y.; elec- 
tricians, electrical and mechanical engi- 
neers: capital, $10,000. Incorporators: W. 


Creighton Peet and Walter H. Powers, 45 
West 34th street: Townsend Morgan, 135 
Madison avenue, all of New York. 

Playground Apparatus Manufacturing 
Company, Templeton. Mass.; to manu- 
facture. buy and sell playground apparatus 
and to lay out playgrounds; capital, $7.500. 
President, Frank B. French; Treasurer, 
Frederick Greenwood: Clerk, Bertram A. 
Jennings, all of Templeton. 





PROPOSALS 


REMOVAL AND DISPOSAL OF 


GARBAGE. 
Reading, Pa., September 23, 1908. 

Sealed proposals will be received at the 
office of the City Clerk until 7 P.M., Mon- 
day, October 12, 1908, for the collection, re- 
moval and disposal of all garbage and offal, 
and dead animals in the city of Reading, 
Pa., for the period of three (3) and five 
(5) years. 

Kach bid or proposal must be accompa- 
nied by a bond executed by a trust com- 
pany existing under the laws of the State 
of Pennsylvania, or authorized to do busi- 
ness in the State of Pennsylvania, or a cer- 
tified check in the sum of two thousand 
($2,000) dollars, and the succesful bidder 
will be required to enter into a contrace 
bond in the sum of ten thousand ($10,000) 
dollars; said bond to be executed by a trust 

y existing under the laws of Penn- 
sylvania, or authorized to do business in 
the State of Pennsylvania. 

Specifications of the works can be seen 


and proposal bonds had at the office of the 
City Engineer. 

All proposals must be endorsed ‘‘Proposal 
for the collection, removal and disposal of 
all garbage and offal, and dead animals in 
the City of Reading,’’ and addressed to 
the Department of Garbage, care of Caleb 
Weidner, City Clerk. 

The right is reserved to reject any or 
bids. ELMER H. BEARD, 


(14-15) City Engineer. 


all 


MECHANICAL FILTER PLANT 
Cohoes, N. Y. 


The Board of Water Commissioners of 
Cohoes, N. Y., have decided upon Novem- 
ber 2, 1908, as the final date for the filing of 
plans and specifications with approximate 
estimate of the cost of a mechanical filter 
plant for the City of Cohoes, N. Y. 

Plans must be on file at the office of the 
Water Commissioners on or before the 
above mentioned date. 


H. L. SHAVER, Pres. 


MUNICIPAL JOURNAL AND ENGINEER 


WATER WORKS 
Notice to Contractors 
Passaic, N. J. 

By direction of the City Council of the 
City of Passaic, New Jersey, proposals are 
hereby invited for: 

First—Distributing, laying, etce., about 
thirty-seven (37) miles of six (6) inch to 
twenty (20) inch pipes, hydrants, gate 
valves, specials, ete. 

Second—Furnishing and delivering the 
said pipes, hydrants, gate valves, specials, 
etc. 

Third—Furnishing a new water supply 
from three (3) million gallons per day up 
to twelve (12) million gallons per day, to 
be taken from wells or surface streams. 

All proposals must be in conformity with 
the forms of proposal and _ specifications 
adopted by the Committee on Water Sup- 
ply, of which printed copies may be ob- 
tained at the office of the City Clerk or 
the City Surveyor of said city. 

The city reserves the right to. reject 
any and all proposals. All proposals must 
be submitted in a sealed envelope addressed 
to the Committee on Water Supply, care 
of the City Clerk, on or before the thirtieth 
day of October, 1908, at 8 o’clock P.M. 


A certified check for one thousand dol- 
lars to the order of the City Treasurer of 
the City of Passaic, N. J., must accom- 
pany each bid, to be forfeited to the city 
if the bidder in the event his proposal is 
accepted, shall not within ten days theic- 
after enter into proper contract for carry- 
ing out his proposal. 

GEORGE K. ROSE, 

JOSEPH SPITZ, 

HERMAN FRIEND, 
Committee on Water Supply of the City 

Council of the City of Passaic, N. J. 
(12-18) 





ELECTRIC LIGHTING 


Notice to Bidders 


Oneonta, N. Y. 


Sealed bids will be received by the un- 
dersigned Village Clerk of the Village of 
Oneonta, N. Y., up to 8 o’clock, p. m., 
Tuesday, October 30, 1908, for lighting the 
streets of the village of Oneonta with ar 
lights. Bids to be for about 100 arc lights 
of 2,000 nominal candlepower each, to burn 
all night, pursuant to specifications on file 
in the office of the undersigned. 

Bids to be on one or both of the follow- 
ing propositions: 

, ‘oa lighting for five years from March 

2. For lighting from March 1, 1909 to 
September 15, 1912. 

The right is reserved to reject any and 
all bids. 

Dated September 16, 1908. 

HENRY D. McLAURY, 


(13-14) Village Clerk. 


CIRCULAR BRICK SEWER 
Wilkes-Barre, Pa. 

Sealed proposals will be received by the 
undersigned, until Monday, October 26, 1908, 
at 12 o’clock noon, for constructing about 
one mile of circular brick sewer in the city 
of Wilkes-Barre, Pa. All information, in- 
cluding specifications and bidding blanks, 
may be obtained by addressing B. K. Finch, 
City Engineer. Each bid must be accom- 
panied by a certified bank check in the sum 
of five thousand dollars, made payable to 
the City Treasurer. The Joint Sewer Com- 
mittee reserves the right to reject any or 
all bids. 

Proposals must be plainly endorsed ‘‘Pro- 
posals for Sewer’’ and addressed to Fred 
H. Gates, City Clerk. 

(18-14) 


ARTESIAN WELL 


Harrisonburg, La. 


The Police Jury of Catahoula Parish will 
receive sealed bids until noon October 5, 
1908, for a four-inch artesian well. The 
Jury reserves the right to reject any or all 
bids. Bids to be sent to Clerk of Police 
Jury, Harrisonburg, La. 
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Street Boxes 
Signal Transmitters 
Tower Bell Strikers 
Steam Whistle Machines 
Engine House Gongs 
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PULL KNOB DOWN 
ONCE AND LETGO 
STAR ELECTRIC COMPANY 
BINGHAMTON.NY.,U.S.A. 


MMMM 


dda 


dddddddddddddeedddecedddddddddddeddddddddeddddedddddddcddlddedldldddddddddddedld 


CT dddddddddccedece 








Indicators and _ Registers, 
Central Office Equipment. 













Send for 58-Page Cata- 
log describing and illustra- 
ting some of our apparatus. 
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NEEMES BROS., 11 ‘cone: erent, TROY, 


C. W. VAN BLARCOM, Room 533, Terminal 
ada, Sole Makers for ‘Canada. 


ate, 122 Church St., Agent for New York City tis vicinit 
NEERING CO., 311 Industrial Building, Providence, R. I., Sole Agents for the New England States. 


WATER WORKS, ELECTRIC LIGHT 


NEEMES BROS. 


IMPROVED 
nker Cutting; Shaking and 
Dumping Grate 


It burns anthracite, rice, buckwheat, 
pea and grate coal aud all kinds of soft 
coal. Our new Lock Box is worth 
some whole — Specially adapted 


PLANTS and INCINERATORS 
If you want the best, write us. State 
conditions and we will help you 


NEW YO 


y: BABCOCK & WILCOX, Ltd., Montreal, Cs 
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